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SPECIFICATIONS 



REBUILDING THE CUSTOM-HOUSE AT PORTLAND, MAINE, 

INCLCDINO ACCOMMODATIONS 



FOR A POST OFFICE AND UNITED STATES COURT ROOM. 



Specifications for rebuilding the custom-house, at Portland, Maine, 
iDcluding accommodations for a post ofiice, and United States court 
room, which is to be done (under the direction of a superintendent 
appointed by the Hon. Secretary of the Treasury for that purpose) 
according to the following enumerated drawings, consisting of plans, 
elevations, sections, and working drawings, designed and prepared at 
the Office of the Construction of Buildings, Treasury Department, and 
agreeably to such further drawings, and directions, in explanation 
thereof, as may hereafter from time to time* be furnished therefrom. 



No 1. Planofcellar, and first story. Drawings. 





DRAWINGS. 


1. 


Plan of cellar, and first story. 


2. 


Plan of second, and third stories. 


3. 


Front, and rear elevations. 


4. 


Side elevation, on Exchange street, 


6. 


Longitudinal section. 


5i. 


Transverse sections. 


6. 


Details. 


7. 


Do. 


8. 


Do. 


9. 


Do. 


10. 


Do. 


11. 


Do. 


12. 


Do. 



GENERA.L DESCRIPTION OF THE WORKS. 



The walls of the building, on the south side, and rear end, ^^^j^iu^ons" &c! 
are intended to be over the old foundations, which must be 
made of proper width, and of sufficient strength to support 
what may come upon them, and if that cannot be done, 
they must be taken up and relaid ; while the other walls 
and foundations are to be located in regard to that objectpglc 
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and be in conformity with the drawings, unless the nature 
of the ground upon which the foundations would rest should 
require a deviation from the above; in which case the 
superintendent will be authorized to make the required 
chance. The heights in all cases to agree with the figured 
drawings. 

On the north and south sides of the building there will 
be sunk areas^ or sky-lighu, to each cellar window, extend- 
ing from the top of the side-walk down to the bottom of 
their sills. They will be covered with a suitable and sub- 
stantial wrought iron grating, let into a rebate in the granite 
paving platforms which surround them, and be there pro- 
perly secured. 

The walls of the area will be rough-coursed ashlar, 
twelve (12) inches thick, resting on a foundation eighteen 
(18) inches thick, which must go below the action of the 
frost. The top of the wall must be finished to receive the 
paving platforms in a proper manner. The bottoms of the 
areas must be paved with brick, and each be provided 
with a small drain to discharge, outside of the walls, into 
the ground, any water that may fall into them through the 
grating. 

All the side- walks, and spaces, on the east, south, and 
north sides of the building, are to be paved with rough- 
hammered granite flagging, or paving platforms, resting on 
proper foundations, and making the proper curb-stone at 
the gutters of the streets, and at the cellar window sky- 
lights. 

ThiB entrance to the cellar, for the purpose of storing 
goods, &c., will be by a granite stairway on the outside, 
at the rear or west end of the building, having suitable 
doors, hoisting apparattis, S/t. A brick wall will divide the 
"water-closets," situated in the cellar, from that part of it 
used for storage, heating apparatus, &c. ; and there will be 
separate stairways to each, constructed of iron. 

The foundations, and cellar walls will be laid in courses, 
with split granite faces, having straightened arrises, and 
hammered beds, and builds. The window, and door jambs, 
and heads in the cellar wall, will be rough-hammered, and 
rebated to receive the window frames and sashes, and 
the doors, or doors and frames, as may be found to be best. 
The stones for the foundations should be of the largest size 
convenient to be obtained, and those for the cellar walls 
should be of the best and most proper size tor the work. 
They should be bonded together in tne strongest manner, 
full flushed with cement mortar, and well bedded in the 



same. 



-naiation of 
"ttions. 



The beds to receive the foundations mt^st be prepared so 
perfectly, that no settlement can possibly take place in any 
part of the works, and as a part of the building will rest 



immediately upon the ledge underlaying the site, while by 
following the drawings some parts would not go down to 
it, but would rest upon a more yielding substance, inter- 
vening between it and the ledge; in which case, should 
the intervening substance be of so jdelding a nature as to 
endanger, in the least, the stability of the structure, it 
must be removed, and the foundations started from the 
ledge, or some other equally effective manner of construc- 
tion must be resorted to, to secure the works from settle- 
ment. 

All the space formerly included in the cellar and areas Grading, 
of the former building, which come outside of the walls of 
the new building, must be graded up, with gravel or 
other proper earth, to the proper line to receive the granite 
flagging, and be well and thoroughly rammed down as it 
is put in. 

The entire exterior of the building will be faced with onmite-work. 
granite, including the door and window dressings, the belt 
courses, cornice, ^., provided the bids for the same come 
within the means at the disposal of the department ; if not, 
all the ornamental parts will be constructed of cast iron, ^^^^5^^"^ 
and painted and sanded to imitate the granite of the build- 
ing. The stone-work of the building is to be well and 
properly dressed, with good surfaces and arrises, the joints 
small and well pointed, the beds and builds full to the 
square and perfect, and the whole to be left clean and 
perfect on the completion of the building. 

The roof will be of corrugated galvanized iron, upon an Hoof, 
iron frame, having proper eave gutters, scuttle, &c. 

The outside doors and the window frames and sash^?^j^^^j>^ 
will be of iron, and the glass of the best quality of Amer- sash, &c. 
ican crown glass. 

The floorings of the whole building are to be composed Floors. 
of small segmental arches of hard brick-work, turned from 
torought iron beams resting upon the exterior walls and 
upon girders supported by cast iron columns, and by the said 
walls ; the whole covered with tik, or southern pine floor- 
ing plank or boards. The columns resting upon granite 
piers in the cellar must extend up through the several stories, 
and support their floors and ceilings. 

The thickness of the brick-work of the arches is to be 
the width of a brick. Proper scantling, furnished and put 
in by the carpenter with such aid as may be required 
from the bricklayer, must be laid and fastened on the brick- 
work, to receive the floor and nail it to ; while at the proper 
time the brick-layer must fill in the haunches of the 
arches and spaces between the scantling, up to a level 
with their top, with concrete of cement mortar, brickbats, 
coarse gravel, &c., and make it level and proper to receive 
the floors of wood. In such floors as are to be covered jgle 
xxr'uh stone or marhlp. tile, the scantlinf? will be left out. ^ 
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A flue for ventilation is to be made from the upper part of 
each room throughout the building : they are to go up to 
the attic, and there be carried by wooden trunks to the 
chimney tops without smoke-flues, and through them to 
their tops, and are to have an Arnott's ventilating register 
to each flue. 

Wooden blocks are to be walled in wherever required, 
to which to secure the jamb casings and other wood- work. 

The floor of the cellar is to be paved throughout with 
the best paving brick, upon a bed of concrete 6 inches 
thick, in the very best manner, with granite inside door- 
sills to all the cellar doors. 

The entrance hall, and vestibule to the post office, in the 
first story, the vestibules and entrance to the custom- 
house and court-rooms, in the second story, and the vesti- 
bules and passages in the third and half stories, are to be 
paved with the best quality 2-inch marble or German tile, 
laid in diagonal courses with cement mortar, in tessellated 
manner, with colors, dark and light alternating. 

A sewer, eighteen (18) inches in diameter, must be con- 
structed to the nearest city sewer, (agreeably to the muni- 
cipal laws and regulations of the city of Portland,) through 
which the soil from the water-closets, &c., and the waste 
water from the premises can be discharged. 

Drains must be constructed, leading from the eave con- 
ductors,and soil pipes of the water-closets and sinks to the 
above sewer, and also from the cisterns in the yard, as may 
be directed by the superintendent. They are to be 10-inch, 
interior diameter, barrel drains of 4-inch brick-work, laid 
in cement. They must be thoroughly plastered throughout 
on their inside, and where they go through the foundations 
they must be constructed in connexion with them, and be 
fully secured against frost. 

All the partitions in the building will be 9 and 11- inch 
hollow brick walls. On the delivery of the iron- work at 
the building, the mason must furnish the necessary rigging, 
staging, labor, and tools, not belonging to the iron-worker 
or blacksmith's trade, to put the same into its place ; and 
do and perform all the work necessary thereto, except 
what belongs to the said trades, being assisted therein 
by said tradesmen, who are in all cases to do and perform 
all the work properly pertaining to their trades in said iron- 
work, the mason being responsible for its proper insertion 
and permanency in the building. 

At the rear end the two upper stories are to be divided into 
half stories by inserting a flooring in each of them, which 
is only shown upon the longitudinal section, (No. 5.) The 
plans and finish of these half stories fpust be ^ similar Xo the 
rooms immediately under them. ' 
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The stairways to the building are to be of wrought and stain. 
cast iron-work, with a mahogany hand-rail, in two flights, 
extending from the entrance story to the upper and upper 
half story. From the upper half story to the attic, and 
from that to the roof, there is to be constructed a flight of 
stairs three (3) feet wide, with small iron hand-rail, as di- 
rected by the superintendent, (but not shown on the draw- 
ings,) by which the roof may be approached for any pur- 
pose. The cellar stairs must be of iron, (as above,) and 
with proper sized iron hand-rail. 

There are to be fifteen (15) water-closets in the cellar, two water-ciosets. 
(2) on the third story floor, and two others over them ; all 
of which are to be furnished with proper and necessary 
spring seats, bowls, traps, urine-sinks, &c., complete ; also 
with tanks or cisterns, capable of holding, on an average, 
two hundred (200) gallons of water, to each closet, placed 
immediately over them and receiving their supplies from 
the roof, or from the cisterns in the yard when the roof does 
not furnish the necessary quantities. All their main and 
supply pipes, &c., must be inserted in the brick-work as it 
goes up, and be fully secured against the action of the frost, 
and a channel left to receive the soil-pipe, which, when 
put in, must also be fully guarded and secured against the 
action of the frost. 

The premises, belonging to the United States, west of Brick enclosure, 
the building must be enclosed with a substantial brick 
wall, eight (8) feet high, twelve (12) inches thick, having 
twelve (12) inch square buttresses projecting on the inside, 
and the whole surmounted by a proper, projecting, brick 
cornice and granite coping. The faces of the walls toward Granite coping, 
the streets must be faced pressed brick ; and each wall 
must have a twelve (12) foot gateway in its centre, opening Gateways, 
from the street, with a suitable close gate to each, properly 
hung, and secured with requisite bolts, locks, &c. The 
walls must have suitable foundations to sustain them, ex- 
tending below the action of the frost. 

At the rear end, near the corners of the building, there cast iron eave 
must be inserted in the outside walls, two cast iron eave gerterilToutside 
conductors, >i;e (5) inches in diameter, and half {i) an ^p*p*^f„f ^^""^s 
inch thick, extending from the eaves to the filtering appa- 
ratus, to convey the water to them ; these pipes must be 
fully secured against the action of frost. 

A suitable branch must extend from the south west Branches to 
corner one to the cisterns of the water-closets in the eel ^'<^''-*^^°^®* 



cisterns. 

tockand 



lar, and have a stop-cock and floating ball to control thCbjSp'*'' 
supply of water. 

There must also be another water conductor, ^Aree (3)4rfromeaves"fo 
inches in diametp^, from the eave^to the cisterns of the w^f-cit^^^. 
^ater-closets in the upper stories, for use in warm weather, 
^ththe necessary apparatus to close it during cold weather* ^gl^ 
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The conductors should be put up in sections, with their 
proper eave pipes, turns, and elbows, as the work pro- 
gresses, and have their joints well calked and secured 
with lead. 

At suitable positions on the premises there must be sunk 
one or more cisterns, of brick-work in hydraulic cement 
morlar, and thoroughly plastered upon their inside with 
same kind of mortar, to receive the water from the roof, 
and to supply the building with water for all purposes. 
They must have attached to them proper, and suitable 
filtering apparatus to, fully, purify the water before it goes 
into the cisterns. Suitable iron pipes must be laid, below 
the frost, from the eave conductors to the filters, for con- 
veying the water to them. The cisterns must be of the 
capacity of 40,000 gallons in the aggregate. They must 
be properly arched over so as to sustain the heaviest 
weights that may come upon them, and have a man-hole 
at the crown of the arch, covered with a suitable granite 
slab. The whole of the above premises must be paved with 
square rough granite paving blocks, upon a suitable found 
dation. 
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All the trenches are to be dug of the necessary size and 
depth to receive the foundations, as marked on the draw- 
ings, which must in all cases be so deep as to be beyond 
the action of the frost ; and if the figures given are not of 
suflBcient depth for that, they must be increased until they 
are, and their bottoms rammed down in the most solid 
manner with wooden rammers properly made and prepared 
for the purpose. If this does not give sufficient sohdity to 
them, then they must be paved over their whole bottom 
surface vnxh small paving stones in the most thorough 
manner, or otherwise fully secured against settlement. 

The spaces on each side of the foundation walls, and 
outside of the exterior cellar walls, are to be fiUed in with 
proper earth, and thoroughly rammed throughout; the 
inside is to be brought up to within 6 inches of the paving 
of the cellar, and properly prepared to receive the con- 
crete bed which is to be be laid on it, and on the exterior 
filled with proper earth up to the ground line given on the 
drawings. 

All the surplus earth and material that may come out of 
the cellar, and trenches are to be deposited on the site and 
subsequently levelled, or carted away ; and all the rubbish 
that may accumulate during the progress of the work is to 
be carted away, or deposited on the grgund and properly 
graded, as the superintendent may direct. On the com- 
pletion of the work, all the streets and grounds are to be 



9 

cleared up, and such disposition made of all the refuse 
materials as may be directed. 

STONECUTTER'S, MASON'S, AND BRICKLAYER'S WORK. 

The cement mortar must be composed of materials of Monar. 
the best quality ; the hydraulic cement to be fresh burned, 
perfecdy ground, securely put up, and kept dry until used; 
the sand of suitable size for the various purposes, clean 
and sh^rp n^ritted. The lime for the lime-moVtnr must be 
fresh and ivood-burned^ and the sand of best quality, proper 
sized, and sharp gritted. 

When the above materials are wanted for use, they must 
be well and properly mixed for their several purposes, and 
thoroughly manipulated, as may be directed by the super- 
intendent, and the mortar used in its most perfect state for 
ihe purposes required. 

The brick mu&t all be of the best quality, firm in texture, Brick, 
hard burned, and laid in the most solid manner. 

The granite must be of the best quality of eastern or Granite. 
Quuicy granite ; and all the granite-work of the arcade, 
door-ways, window dressings, and belt courses of the en- Dressiiig. 
trance story on the north, south, and east sides, must be 
hammered as fine as No. 2 hammering of the Boston cus- 
tom-house, (being that of the exterior of the entrance story 
of the same, except what is within the two porticos) the 
rest of those three sides, and the belt courses, cornices, 
&c., of the rear end are to be as fine as the basement of the 
Boston custom-house. 

The ashlar of the rear or west end will be rough; the Rear w west end. 
rustic-work of the basement, and that of the corners and 
around the windows of the second and third stories must 
have a chiselled edge, around them, one and a half(li) 
inch wide, leaving the rest of their faces rough. 

All the granite-work must be 1. id, with fullflushedjoints. Manner of laying, 
in cement mortar, the joints raked out, to receive the point- 
ing, while the mortar is sufficiently moist for the purpose, 
and the poinfing h to be done when the work shall have 
become sufiiciently dry to allow of its being properly 
performed. 

Three-quarters of the ashlar of the first story must bemcknessof 
fourteen (14) inches thick from its face, and the other 
quarter, as headers and binders, from eighteen (18) to 
twenty (20) inches thick. In the second story, the rustic 
corners are to be from thirteen (13) to seventeen (17) 
inches thick from their face ; three-quarters of the re- 
mainder of the ashlar is to be ten (10) inches thick, and 
one-fourth, as headers and binders, from fourteen (14) to 
eighteen (18) inches thick. In the third story, the rustic 
corners are to be from twelve (12) to sixteen (16) inches t 
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thick from their face ; three-fourths of the remainder of the 
ashlar nine (9) inches, and the residue, as headers and 
binders, from thirteen (13) to seventeen (17) inches thick. 

The piers of the doorways are to be in three blocks, the 
ba^e being one, the shaft another, and the capital the third. 
The stones composing the window, and door dressings, the 
belt courses, and cornice must have proper beds, and be of 
sufficient width to ensure permanency in the construction, 
and safety in setting, and securing them in their places. 
All the stone must be properly cramped, and anchored to 
one another, and also to the brick-work by cramps, fur- 
nished by the iron-worker. They are to be properly let 
into, and bedded in the stone, and secured with brimstone, 
in the best manner, by the mason. 

All the stone-work is to be backed up with brick-work, 
in cement mortar, with a space of two (2) inches next to 
the inner course towards the rooms, which must be tied to 
the walls by headers, every fifth course, at intervals of two 
bricks. Where heavy weights come on the exterior walls, 
the open space is to be made solid a suflScient distance 
around it to ensure proper stability to receive the weight 
imposed ; and when a girder or beam rests on the wall, 
a cast iron wall plate, furnished by the iron-worker, of 
proper size and thickness, must be inserted under them. 

The fireplaces are to be made with fire-brick, and to have 
a marble mantel, to be worth $30 each, exclusive of their 
setting; and, if required, coal grates, (worth $15 each ex- 
clusive of the setting,) with all the requisite fixtures, are 
to be furnished, and properly set in each fireplace. The 
hearths to be best quality fire-proof stone for the purpose, 
twenty inches wide from the face of the mantel, and five 
feet six inches long. 

Two warm-air furnaces, are to be built in the cellar, 
of suflBcient power and capacity to warm the entire build- 
ing, furnished with the necessary cold-air trunks and tin 
hot-air flues, of proper and sufficient size, leading to all 
the rooms : and, where necessary or required, they are to 
be carried up through the antae and chimney, &c., as may 
be required. The whole to be finished complete, and put 
up in good working order, with all the hot-air registers, 
&c. In the entrance story, 5 hot-air registers 15 by 19 
inches; in the second story, 4 ditto 15 by 19 inches, and 3 
ditto 11 by 15 inches ; in the third story, 2 ditto 15 by 19 
inches, and 6 ditto 11 by 15 ; and in the half story, 3 ditto 
11 by 15 inches: all which are to be inserted in soap-stone 
firames. The walls throughout the entire work are to be 
carried up in regular horizontal courses, not exceeding 
three (3) feet in height, unless otherwise directed by the 
superintendent. 

Digitized by VjOOQIC 
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The mason must give the amount he will deduct, provided 
the ornamental parts of the door and window dressings, 
the belt courses, and the cornice, are furnished of iron fitted 
to lay into the building ; but he (the mason) putting it into 
its place, as before stipulated for all the iron work of the 
building. Also, the price per thousand for laying any Extra brick-work, 
extra brick- work required. 

The contractors must furnish all the stone, brick, mortar, 
labor, staging, and all other materials incident to the stone- 
work, mason work, and bricklayer's work on the building, 
do and perform all the jobbing pertaining to the brick. ^**""«* 
stone, and mason's work, required in completing this build- 
ing, or its appurtenances, without any extra charge for the 
same ; and perform all the work in the best manner, to 
the acceptance of the superintendent. 

IRON-WORK. 

There will be in the entrance story two (2) square col- Ante, 
umns or antoe, in the second story, six (6), and six (6) in 
the third story, twelve (lii) inches square, and three-quarters 
(f ) of an inch thick. In the entrance story there will be 
ten (10) round columns, and in the second story six (6) coiummi. 
ditto, twelve (12) inches diameter at their bases and ten 
(10) inches at their necks. All the above will have capitals 
and bases, as shown on the drawings. (Vide "detail" 
drawings.) 

There wilJ be furnished by the department, the follow- Beamiana 
ing wrought iron beams and girders^ viz : firdera. 

1 girder 20 feet long, 15 inches deep, 



* „ 1/ 
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119 „ 17 
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They will be delivered upon a suitable wharf at Portland, 
by the department, and by the contractor, taken thence and 
put into the building. 

The iron beams of the ceilings and floors are to be tied 
together with iron rods, as shown in the drawing No. 11, 
to sustain the full thrust of the segmental arches. 

Thej window casings, and frames, and a part of the dooi 
casings must be of cast iron ; the window frames are to be framet/kc!' 
constructed for French casement sash, (which must be of 
iron,) with their proper hangings, fixtures, fastenings, &c., 
complete ; the inside window shutters must be of wrought 
iron, properly hung to the frames, having suitable fasten- 
ings, &c., complete. The outside doors must also be con- 
structed of wrought iron, properly hung to the fi:ames, 3gle 



Window and door 
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Antffi cant true. 



Stairways. 



having suitable locks, knobs, bolts, &c., complete. (See 
drawing No. 10.) 
To mmiflh au iron rjy^^ ii'on-worker musl furnish, to the mason, as he may 
need it for use, all the iron-workmentioned in the former 
[)art of these specifications as to be furnished by the iron- 
worker, and the mason or bricklayer must insert the same 
in the building as it progresses. 

Thttj antaes must be cast perfectly true, and straight, or 
their surfaces planed or turned to make them so ; all the 
bearing joints, antae, girders, beams, window frames, &c., 
must be turned, planed, or fitted perfectly true to each 
other; all ihe grooves for receiving doors, sash, shutters, 
&c., must be planed true and straight. 

The iron-worker must furnish, construct, and put up, with 
such assistance as the mason should give in his part of the 
work, the stairs of wrought and cast iron, in two flights from 
the entrance to the third story, and one flight from the third 
to the half story above. From the end of the passage in 
this half story, he is to construct a flight of stairs, (not 
ghown on the lithograph drawing plans,) 3 feet wide, to the 
attic floor, and from thence to the scuttle on the roof, 
by which it may be approached for any purpose. The 
steps and risers are to be not less than | thick, properly 
moulded, wrought, and corrugated, and securely fastened 
to the brick walls, having pioperly-moulded balusters se- 
cured to the sie[)s by nuts and screws, and supporting a 
mahogany rail, to be put on by the carpenter. (See drawing 
J\o. 10.) 

He must construct and put up a galvanizf^cj iron roof on a 
proper iron frame, with eave gutters, scuttle, &c., complete, 
moulded and fitted as per drawings ; and put interior 
thresholds to all the doors of cast iron. 

He must furnish all the dowels, cramps, ties, bars, liuss- 
rods, stirrups, bolts, /I nd all other iron-work necessary to 
give permanency a^id stability to the building, of the best 
American iron, and as they may be wanted for use ; and 
any delay from want of delivery shall subject the contrac- 
tor to a deduction of twice its value from his compensation 
for work performed and materials furnished. He must do 
and perfi>rm all the blacksmith's and iron- worker's jobbing 
on the building, furnishing tools, labor, and all materials for 
the above work, to the full satisfaction of the superin- 
tendent. 

The iron-worker must give the price for furnishing, at the 
building, properly fitted to put into its place, and do what 
the specifications require of him ; on the other part, all the 
ornamental parts of the door and window dressings, the 
belt courses, and the cornice of the exterior, provided it be 
necessary to construct the same of iron. ^ t 



Galyanised iron 
roof, gutters, 6lc. 



Ihreataolds. 
Miscellaneous. 



Jobbing. 
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CARPENTER'S AND JOINER'S WORK, AND LUMBER, ETC. 

All the lumber must be of the best quality, free from Lumber, 
unsound knots, shakes, or rots, well and thoroughly sea- 
soned, (by kiln drying when necessary,) and proper for 
the various purposes, and uses for which it is destined. 

The joist , or scantling must be spruce pine; the floor boards scantiing. 
f-inch heart southern pine, not more t.ian 6 inches in 
width ; the doors and other inside finishings, and window Finiswngs. 
frames must be first quality, white or spruce pine; and 
the stair rails, and the newels and rails of the court room, stair raus. 
best quality of mahogany for the purpose. 

The floors of all the stories must be f inch thick, milled, iPioon. 
jointed, and matched, not over 6 inches wide, laid on 
scantling 3 by 4 inches, fastened to the brick-work in a 
thorough manner, with the spaces between them filled 
with cement concrete by the mason, same as the haunches 
of the arches, and brought up level to their tops. The 
scamlings to be not more than 16 inches apart from cen- 
tre to centre, and the floors blind-nailed, each board to 
each joist, or scantling. All the ceilings, and other parts of 
the building requiring it, are to be fiirred and properly pre- 
pared for hithing and plastering. 

The doors are to be finished as per drawings, being J Doors, 
inch thick, properly panelled, throughout the building, 
panels sunk on both sides with moulded slips, &c. ; hung 
to the jambs by 3, best, cast iron butt hinges, 4 by 4^ inches, * 
with If-inch screws, and are to have 7-inch best mortice 
locks, (of E. Robinson's make,) best porcelain knobs, and 
bronzed trimmings ; the water-closet doors may be but -J 
inch thick. 

The entrance story, to be used for the post office, must J^' ^^^^ ^^- 
be fitted up with glazed windows and letter boxes between 
the iron antae, with openings, &c., as per drawing No. 14, 
for delivery of letters, as the superintendent may direct. 

The custom-house room must be fitted up with suitable J'''"**'**^^ *'^'<>*»- 

, T . , n ' ^ ' f house room. 

counters and their appendages, ot manogany, proper lor 
the business of the department. 

The court room must be fitted with its railings, 2J by Finish of court 
3| inches, and newels 6 inches in diameter and of proper '*^™ 
heights ; its judge's seat, desk, &c.; its clerk's and marshal's 
seat, desk, &c. ; its dock, witness stand, spectators' seats, 
&c. The desks, rails, &c., must be of proper quahty of 
mahogany. The judge's seat must be raised 3 risers of 8 
inches, the clerk's one riser of 8 inches, and the jury, 
witness, and spectator seats must rise three inches, at least, 
to each seat as they retire from the bar. 

There must be constructed fly doors to the court and ny doors, 
custom-house rooms, the frames f thick, h'ght panels, cov- . 
ered with baize, hung with 4 by 4-inch butt hinges, ani ^8^^ 
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Finish of water- 
closets. 



Centres. 

Casing 
work. 



Jobbing. 



He must construct all the wood-work and carpenter's work 
of the water-closets, &c., the seats of which are to be of ma- 
hogany, and the reservoirs, holding 100 gallons each over 
each of the water-closet^, to receive the water from the roof 
or cisterns in the yard, for the use of the water-closets and 
other purposes, are to be made of 2-inch plank, milled, 
jointed, and matched, firmly and securely put together, and 
fully fitted to receive the lead lining to be put in by the 
plumber. 

The mahogany stair rail will be 2J by 4 inches, wrought 
to pattern in best manner. 

He must construct all the centres for the arches, trimmers, 
&c. ; furnish and put on proper guards, and casings to the 
cut stone- work, to ensure it against damage while the work 
is going on, and be responsible for any damage that may 
occur to it from neglect of such precaution ; construct and 
put up all the necessary ventilating trunks ; to fully con- 
struct and complete all the other carpenter's and joiner's 
work on the buUding and do all the jobbing, &c., required 
of the carpenter and joiner, furnishing all the materials, 
and executing the whole work in a faithful and workman- 
like manner, to the acceptance of the superintendent. 



PLASTERING, STUCCO-WORK, ETC. 



Ceilings. AH the ceilings are to be lathed, and plastered in three 

Three coat work, coats, and finished in stucco; all the brick walls are to be 
Two coats on the plastered with two coats, and, when required, colored in 
imitation of granite, and left coarse, finished with the float 
in the best manner, so as to prevent defacement and the 
condensation of moisture. All the rooms are to have a 
moulding in the angles at the ceiling as represented on the 
drawing No. 9, and the ceiling of the court room must be 
panelled as may be directed. 

All of the materials must be of the very best quality for 
the purpose, and all the work, includmg the necessary 
jobbing, is to be executed in the most workmanlike manner, 
to the acceptance of the superintendent. 



brick walls. 
Granite finish. 



Cornice or angle 
mouldings. 



obbin g. 



PAINTING AND GLAZING. 



Glazing. 



Exterior iron- 
-nrk. 



All the glazing must be done with the best quality of 
American crown glass, well bedded back, puttied, and left 
clean, and perfect on the completion of the works. 

The number of lights, sizes, &c., as indicated on the 
drawings. 

All the exterior iron-work of the building must be painted 
four coats of best quality New Jersey zinc paint, sanded 
in two coats, and finished in imitation of granite. 
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All the interior iron-work must have four coats of the inside iron-work 
above zinc paint, finished in imitation of bronze, or other- 
wise, as may be directed, and have two coats of varnish. 

All the wood-work, except the floors and mahogany- Grained work, 
work, usually painted in such buildings, is to be painted 
three coats pure white lead, properly toned, and pure lin- 
seed oil, and grained in oil colors in imitation of woods or 
marble, as may be directed by the superintendent. 

All the graining is to have two coats of best copal varnishing, 
varnish, and the mahogany-work coats sufficient to give it 
proper body, and be polished in the best manner. 

All the floors are to be oiled in the most thorouffh man- ^i"K *"<* ^'- 

. ^ • 1 1 • 1 ® nisning floors. 

ner, and, it thought necessary, varnished with one coat. 

The painter is to give the price he shall charge (in ad- 
dition to his bid for the painting and glazing,) for painting, 
and sanding the ornamental parts of the door, and window 
dressings, the belt course, and the cornice, provided they 
have to be constructed of iron. 

PLUMBER'S WORK. 

The reservoirs, over the water-closets, are to be lined in KeMrvoirs. 
the most perfect manner, with best eight-pound milled lead. 
In the cellar must be o. forcing pump, of best kind and con- Force pump, 
struction, for supplying the water-closet cisterns with water 
from the cistern in the yard ; for which there must be laid 
the main^ of suitable size, from the cistern in the yard, 
fully secured against frost, and from the pump to the 
water-closet cisterns, the proper supply pipes of suitable 
size. 

The plumber must construct (with the exception of their water-cioiet^ 
carpenter's work) the nineteen (19) water-closets mentioned 
in the former part of these specifications, and as shown on 
the plans, with all their fixtures complete, including supply, 
soil, and waste pipes, bowls, traps, basins, urine-sinks, 
with their supply and waste pipes, &c., &c. 

The soil pipes are to be made of best eight-pound milled 
lead, and to lead into the drains; and all the other pipes 
are to be of the best and heaviest kind, and fully equal to 
the greatest pressure ever to be put upon them. The 
pluniber to secure the whole apparatus from the frost, and 
be responsible for any defect in their operations ; to furnish 
all the materials of the b?st quality, and to do and perform 
all the plumber's work, jobbing, &c., upon the building, to 
the satisfaction and acceptance of the superintendent. 

GENERAL CONDITIONS. 

All the work must be done in the best, and most work-MaMCTofexe. 

• 1 cutins uie work* 

manlike manner, of proper and appropriate material, ac- 



[ cording to the plans herein before cited, and the foregoing 

[ specifications ; and every thing necessary to the proper, 

[ and complete execution of said plans must be done and 

finished, whether the same may have been herein specified 

Work and mate- qj- jjot: and all such nccessarv work or materials, which 

rial not specified. ' , , n ^ ' i -n » i 

may not have been set forth m these specifications, must be 
done and materials furnished in a manner corresponding 
with the rest of the work, as well, and as faithfully, as 
though the same were herein particularly described, and 
provided for. 
To be done under Evcry part of the buildiug must be executed under the 
superintendent, forementioued superintendent, and be subject to his en- 
tire approval ; and in case any omissions, additions, or 
alterations of the plans may be required by the Treasury 
Department during the progress of the work, the same 
shall be acceded to by the contractor or contractors, and 
carried into effect without in any way violating or vitiating 
any contract which may have been made for work or 
Omissions, add!- material ; and all such omissions, additions, or alterations 
uomI ***** **'^'^' shall be estimated for, and the value thereof agreed upon, 
and approved by the Department, and added to, or de- 
ducted from, the contract, as the case may be, before going 
into execution, or no allowance will be made for them by 
either party. 

Office of the Construction of Buildings, 

Treasury Department, December 28, 1854. 
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SPECIFICATIONS 



MR nnc 



CUSTOM-HOUSE, POST OFFICE. COURT ROOMS, 



OTHER OFFICES OF THE UNITED STATES. 



Specifications of a building for custom-house, post office, court rooms, 
and other offices of the United States, at Ricnmond, Virginia, to be 
erected (under the direction of a superintendent appointed by the Hon. 
Secretary of the Treasury for that purpose) according to the accom- 
panying plans, elevations, sections, and working drawings, designed 
and prepared at the Office of the Construction of Buildings, Treasury 
Department, and agreeably to such further drawings and directions, in 
explanation thereof, as may hereafter from time to time be furnished 
therefrom. . 

The size of the building, its height, the heights of stories, thicknesses of 
floorings, pitch of roof, projections of the several parts, the thickness of 
walls, dimensions, divisions, and subdivisions, and the arrangement, 
&c., of the several stories, and details of the building, are to be the 
same as set forth and shown on the several drawings : all the measure- 
ments being in English feet and inches ; and where not figured, are to 
be measured by the scale of the drawing as given thereon. 

The foundation and cellar walls will be brought up with rubble stone 
mason jy to a level proper to receive the first course of the stone-work — 
say three inches below ground Une. 

DRAWINGS. 

No. 1. Plan of the first and second stories. Drawings. 

2. Plan of the cellar and upper stories. 

3. Elevations on Maine street and on Bank street. 

4. Flank elevation. 

5. Longitudinal section. 

6. Transverse section and details. 

7. Details. 

8. Do. 

9. Do. 

10. Do. 

11. Do. 

12. Do. 

13. Do. Digitized by CjOOgle 

14.. Do. 



DIGGING AND CABTING. 



Trenches. 



Paved. 



Reroovinff ea^tb 
and rabblBh. 



All the trenches are to be dug of the necessary size and 
depth to receive the foundations, as marked on the draw- 
ings, which must in all cases be so deep as to be beyond 
the action of the frost ; and if the figures given are not of 
sufficient depth for that, they must be increased until they 
are, and their bottoms rammed down in the most solid 
manner with wooden rammers properly made and prepared 
for the purpose. If this does not give sufficient solidity to 
them, then they must be paved over their whole bottom 
surfece with small paving stones, in the most thorough 
manner, or otherwise fuUy secured against settlement. 

The spaces on each side of the foundation walls, and 
outside of the exterior cellar walls, are to be filled in with 
proper earth, and thoroughly rammed throughout; on the 
inside brought up to within 8 inches of the paving of the 
cellar, to receive the concrete bed on which the same will 
be laid, and on the exterior to the ground line given on the 
drawings. 

All the surplus earth and material that may come out of 
the cellar and trenches are to be deposited on the site and 
levelled, or carted away, as the superintendent may direct. 
All the rubbish that may accumulate during the progress 
of the work is to be carted away, or deposited on the 
ground and properly graded, as the superintendent may 
direct; and, on the completion of the work, all the streets 
and grounds are to be cleared up, and all the refuse ma- 
terials carted away. 



STONECUTTER'S, MASON'S, AND BRICKLAYER'S WORK. 

Location. The walls, foundations, &c., are to be located, in regard 

to the site and its several lines, in conformity to the figures 
on the drawings, unless the nature of the ground upon 
which the foundations rest requires some deviation, which 
will be under the direction of the .superintendent and all 

Heights. the heights are to agree with the figured drawings. 

Foundations. After the treuchcs are properly prepared, the course of 

foundations will be laid in with rubble stone masonry or 
square split granite cellar stone, in courses, with proper 
binders and headers in either case, laid in hydraulic 
cement and sand mortar, in the best manner, quite around 
the building, before the cellar walls are commenced, and 
the earth rammed in at its sides in a proper manner. When 
that is done, and the earth properly rammed at its sides, 

Cellar walls. the Cellar walls are to be commenced thereon and carried 
up to within three inches of the ground line the thickness 
marked on the drawings, with same stone masonry, in 
cement and sand mortar, as compose the foundations. At 
three inches below the ground line the cellar walls are to 



be finished with a course of Welch slate, propely over- 
lapped and bedded, to prevent the ascent of moisture 
through the walls, and propeily prepared to receive the 
brick and hammered stone-work. The brick pier^are not iniide piew, 
to be constructed until the rubble stone masonry is com- 
pleted. The foundations of the iront steps can be put in Foundationiof 

t . . . i_ • r aX, j^ a. front Bteps, kc. 

to suit the convenience oi the contractor. 

The stones of the foundations should be of the largest 
superficial surface and proper thickness that can be obtained, 
fuUy flushed, and filled in the joints with mortar, solid 
throughout, and bonded togethei^n the strongest manner. 

The stones for the cellar wall*are to be of the best size 
for the work, and laid and bonded in the most thorough 
manner, with well filled joints of mortar. 

The mortar is to be composed of the best quality of Mortar, 
hydraulic cement and coarse sharp-gritted sand of best 
quality, properly mixed and manipulated, as the superin- 
tendent may direct, and used in a proper state for the pur- 
pose. 

The facing of the exterior walls of the building, the ^^J^®^®^®'***' 
window and door dressings, the belt courses and cornice, the 
door steps, the outside door thresholds, window curbs, &c., 
are to be hammered granite, of the best quality to be found 
in the vicinity. The stone is to be wrought and laid in the 
most workmanlike manner. The ashler or granite-work 
up to the top of base course, which is seven inches below 
top of the floors of the entrance stories, will be 14 inches 
thick, with sufficient headers and binders from 18 to 20 
inches thick, and backed up with hard-burned brick-work, 
with a space of two inches next to the inner course towards 
the cellar, which must be tied to the walls by headers the 
same as the walls above, as shown on drawing No. 14. 

The remainder of the ashler of the exterior of the build- 
ing is to be, on entrance story, 12 inches thick, with headers, 
or binders from 16 to 20 inches; on second story, 10 inches, 
thick, with headers or binders 14 to 18 inches; and on 
third story, 9 inches thick, with headers or binders 13 to 17 
inches. The stones composing the window and door 
dressings, the belt course, cornice, &c., must be of suffi- 
cient bed and build to be readily retained in their places in 
the building in the most permanent manner. All the stone 
work is to be properly cramped and secured with iron 
cramps, &c., furnished by the uron-worker, and backed up 
with brick-work, in cement mortar, with a space of two 
inches next to the inner course towards the rooms, which 
must be tied to the walls by headers, as shown on drawing 
No. 14. Where there are heavy weights coming on the 
exterior walls, the open space is to be made sohd a suffi- 
cient distance around it to insure a proper stability to re- 
ceive the weight imposed. ri^,Cnno]e 

The lime mortar, in all cases, is to be composed of good Li^e mortar. 



Cement mortar. 



Floori and ceil- 
ings. 



wood-burned lime and propet-sized, clean, sharp-gritted 
sand ; the cement mortar, of the best quality of hydraulic 
cement and clean, sharp-gfitted sand, of proper size and 
quality? the whole well and properly mixed and thorouffhly 
manipulated, as may be directed by the superintendent, 
and used in its most perfect state for the purposes re- 
quired. 

The ceilings of the cellar and of the entrance and second 
stories, which form the floors of the entrance, second, and 
third stories, are to be composed of small segmental arches 
of hard brick-work, tumoj^ from wrought iron beams rest- 
ing on wrought iron girders extending longitudinally 
through the building, and upon the exterior walls, as shown 
by drawing No. 11. 

The thickness of the brick-work of the arches is to be the 
width of a brick. Proper scantling, furnished and put in by 
the carpenter, with such aid as may be required from the 
bricklayer, is laid and fastened on the brick- work to receive 
the floor and nail it to; while at the proper lime the brick- 
layer is to flU in the haunches of the arches and spaces 
between the scantling, up to a level with their top, with 
concrete of cement mortar, brickbats, coarse gravel. Sec., 
and make it level and proper to receive the floors of wood. 
In such floors as are to be covered with stone or marble 
tile, the scantling will be left out. 
Chimney flues. The chimney flues are to be built as indicated on the 
plans, with a horizontal section equal to 175 square inches; 
they are to be plastered and pargetted on their inside 
throughout their whole length, and topped out with brick- 
work covered with cement, with cast iron mouldings, &c., 
or with cast iron entirely. 

A flue for ventilation to be made from the upper part of 
each room throughout the building, and going up to the 
attic and then carried by wooden trunks (furnished and 

Sut in by the carpenter) to the chimney tops without smoke 
ues, and through them to their tops ; and are to have an 
Amott's ventilating register to each flue. 

Wooden blocks (to be furnished by the carpenter) are to 
be walled in wherever required, to which to secure the 
jamb casings and other wood-work. 

The fireplaces are to be made with fire-brick, and each to 
have a marble mantel, to cost $30 each exclusive of their 
setting; and, if required, furnish and set a coal grate, and 
all its fixtures, in each fireplace, to cost $15 each exclusive 
of setting. The hearths to be best c^uaUty fire-proof stone 
for the purpose, twenty inches wide from the face of mantel 
and five feet six inches long. 

Two warm-air furnaces are to be built in the cellar, of 
sufficient power and capacity to warm the entire building, 
furnished with the necessary cold-air trunks and tin hot-air 
flues of nroner and sufiicient size leadinsr to all the rooms: 



Ventilating fluei. 



Insert wooden 
blocks. 



Fireplaces. 



Grates. 



Hearths. 



Furnaces. 



atotd, where necessary or required, they are to be carried up 

through the antae and chimney, &c., as per drawings. The 

whole to be finished complete, and put up in good working 

order, with all the hot-air registers, &c. In the entrance Hot-tirreguten. 

story, 5 hot-air registers 15 by 19 inches ; in the second 

story, 4 ditto 16 by 19 inches, and 3 ditto 11 by 15 incites; 

in the third story, 2 ditto 15 by 19 inches, and 6 ditto 11 

by 16 ; and in the half story, 3 ditto 11 by 16 inches : all 

which are to be inserted in soapstone firames. 

The entrance hall and vestibule to the post office, in the 
first story, the vestibules and entrance to the custom-house 
and court-rooms, in the second story, and the vestibules and 
and passages in the third and half stories, are to be paved latwior pairin. 
with the best quality 2-inch marble or German tile, laid in 
cement mortar, in tesselated manner, with colors, dark and 
light alternating, in diagonal courses. 

The floor of the cellar is to be paved throughout with 
the best paving brick, upon a bed of concrete 6 inches thick* 
in the very best manner, with granite inside door sills to all 
the cellar doors. 

The stone-work of the building is to be well and properly Granite work, 
dressed, with good surfaces and arrases, the joints small 
and well pointed, the beds and builds fiill to the square and 
perfect, and the whole to be left clean and perfect on the 
completion of the building. A sewer 18 inches diameter 
must be constructed firom the premises, to some suitable 
point, (agreeably to the municipal laws and regulations of 
the city of Richmond,) through which the soil from the 
water-closets, &c., and the waste water fi"om the premises, 
can be discharged. 

Drains must be constructed, leading firom the eave con- Draing. 
ductcMTS and soil pipes of the water-closets and sinks to the 
above sewer, as may be directed by the superintendent. 
They are to be 10-inch interior diameter barrel drains of 
4-inch brick-work, laid in cement. They must be tho- 
roughly plastered throughout on their inside, and where 
they go tnrough the foundations, they must be constructed 
in connexion vdth them, and be fully secured against frost. 
Eave conductors, of copper, 4 inches square, properly put Eave conducton. 
op, are to extend from the eave gutter to the above drams. 

All the partitions in the buildmg will be 9 and 11-inch interior houow 
hollow brick walls. On the deUvery of the iron-work at ^'''*"'* 
the building, the mason must fhmish the necessary rigging, 
staging, labor, and tools, not belonging to the iron-worker 
or blacksmith's trade, to put the same into its place; and 
do and perform all the work necessary thereto, except what 
belongs to the said trades, being assisted therein by said 
tradesmen, who are in all cases to do and perform all the 
work properly pertaining to their trades in said iron-work, 
the nwson being responsible for its proper inse^iftO .^i 3gle 
permanencv in the building. 
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All the brick used in the building are to be of the best 
quality of the kind, large-sized, and hard-burned. 

Jobbing. To do and perform sdl the jobbing pertaining to the brick, 

stone, and mason's work required in completing the build- 
ing, or its appurtenances, without any extra charge for the 
same. 

The mason to give the amount he will deduct'provided 
the ornamental parts of the door and window oressings, 
the belt courses, and the cornice, are furnished of Iran fitted 
to IsLj into the building ; but he (the mason) putting it 
into Its place, as before stipulated for all the iron-work of 
the builcnng. Also, the price per thousand for laying any 

Bxtwibrksk-work. extra brick-work required. 

The contractors to furnish all the stone, brick, mortar, 
labor, stagings, and all other materials^incident to the stone- 
work, mason's work, and bricklayer's work on the build- 
ing ; and do and perform all the work in the best manner, 
to the acceptance of the superintendent. 

ntON-WORK. 

Enirtincc itorjr, There will bc in the entrance story, 4 antae 12 by 12 

ants, c. inches and § inch thick, with capitals, as shown by draw- 

ing No 1 1. 

The iron beams of the ceilings and floors are tied to- 
gether with iron rods, as shown in the drawing No. 11, to 
sustain the full thrust of the segmental arches. 

Window and door The wiudow casings and frames and a part of the door 

'*™**'' ^' casings will be of cast iron ; the window frames will be 
constructed for French casement sash, (which will be of 
iron,) with their proper hangings, fixtures, and fastenings, 
&c., complete ; the inside window shutters will be of wrought 
iron, properly hung to the frames, having suitable fasten- 
ings, &c., complete. The outside doors will also be con- 
structed of wrought iron, properly hung to the firames, 
having suitable locks, knobs, bolts, &c., complete. See 
drawing No. 13. 

Toftimishaiiiron To fumish to the masou as he may need for use all the 
iron- work mentioned in the former part of these specifica- 
tions as to be fornished by the iron-worker, and by the 
mason or bricklayer inserted in the building as it pro- 
gresses. 

Ante cast true. The Biitad must be cast perfectly true and straight, or 
their surfaces planed or turned to make them so ; all the 
bearing joints, antae girders,beams, window frames, &c., 
must be turned, planed, or fitted perfectly true to each 
other ; all the grooves for receiving doors, sash, shutters, 
&c., must be planed true and straight. 

Stairway,. rji^ fuinish, construct, and put up, with such assistance 

as the mason should give in his part of the work, the stairs, 

., izedbyGoOgk 



of wrought and cast iron, in two flights, from the entrance to 
the third story, and one flight from the third to the half stoiy 
above. From the northwest end of the passage in this 
half story, there is to be constructed a flight of stairs, (not 
shown on the Uthograph drawing plans,) 3 feet wide, to the 
attic floor, and from thence to the scuttle on the roof, 
by which it may be approached for any purpose. The 
steps and risers are to be not less than f thicK, properly 
moulded, wrought, and corrugated, and securely fastened 
to the brick walls, having properly-moulded balusters se- 
cured to the steps by nuts and screws, and supporting a 
mahogany rail, to be put on by the carpenter, (see drawing 
No. 13 ;) also to fiimisn and put up the u*on balustrade over 
the BaEU£ street entrance. 

To construct and put up a galvanized iron roof on a SS^^s^reTfcc. 
proper iron frame, with eave gutters, scuttle, &c., complete, 
moulded and fitted as per drawings. 

Interior thresholds to all the doors of cast iron. Thresholds. 

To furnish all the dowels, cramps, ties, bars, truss-rods, Misceuaneous. 
stirrups, bolts, and all other iron- work necessary to give 
permanency and stability to the building, of the best 
American iron, and as they may be wanted for use ; and 
any delay from want of delivery shall subject the contrac- 
tor to a deduction of twice its value from his compensation 
for work performed and materials furnished. To do and 
perform all the blacksmith's and iron-worker's jobbing on Jobbing. 
the building, furnishing tools, labor, and all materials for 
the above work, to the full satisfaction of the superin- 
tendent. 

The iron-worker will give the price for furnishing at the 
building, properly fitted to put into its place, and do what 
the specifications require of him, the ornamental parts of 
the door and window dressings, the belt courses, and the 
cornice. 

CABPENTER'S AND JOINER'S WOEK, AND LUMBER, ETC. 

• All the lumber is to be of the very best quality, free from mi^ber. 
unsound knots, shakes, or rots, well and thoroughly sea- 
soned, and by kiln drying when necessary, and proper for 
the various purposes and uses for which it is destined. 

The joist or scantling to be spruce pine ; the floor boards soantiing. 
|-inch heart southern pine, not more than 5 inches in 
width ; the doors and other inside finishings and window Finishings. 
frames, first quality white or spruce pine; and the stair gt^ir mis. 
rails and the newels and rails of the court room best qual- 
ity of mahogany for the purpose. 

The floors of all the stories will be f inch thick, milled, Floors. 
jointed and matched, not over 6 inches wide, laid on 
scantling, 3 by 4 inches, fastened to the brick-work in a ^^j^ 
thorough manner, with the spaces between them being ^ 
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filled with cement concrete by the mason, same as the 
haunches of the arches, and brought up level to their tops. 
The scantlings to be not more than 16 inches apart from 
centre to centre, and the floors blind*nailed each board to 
each joist or scantling. All the ceiUngs and other parts 
of the building requiring it are to be furred and proparly 
prepared for lathing and plastering. 

The doors are to be finished as per drawings, being } 
inch thick, properly panelled throuffbout the building, 
panels sunk on both sides with moulded slips. Sec.; hung 
to the jambs by 3 best cast iron butt hinges, 4 by 4i inches^ 
with 1 J-inch screws, and are to have 7-inch best mortice 
locks, (of E. Robinson's make,) best porcelain knobs, and 
bronzed trimmings ; the water-closet doors may be but f 
inch thick. 

The enttance story, to be used for the post oflSce, is to 
be fitted up with dazed windows and letter boxes between 
the iron antae, with openings, &c., as per drawing No. 14, 
for delivery of letters, as the superintendent may direct 

The custom-house room must be fitted up with suitable 
counters and their appendages, of mahogany, proper for 
the business of the department. 

The court room must be fitted with its railings, SJ by 
3f inches, and newels 6 inches in diameter and of proper 
heights, its judge's seat, desk, &c. ; its clerk's and marshal's 
seat, desk, &c.5 its dock, witness stand, spectators' seats, 
&c. The desks, rails, &c., must be of proper (juality of 
mahogany. The judge's seat will be raised 3 nsers of 8 
inches, the clerk's one riser of 8 inches, and the jury, 
witness, and spectator seats must rise three inches, at least, 
to each seat as they retire fi"om the bar. • 

There must be constructed fly doors to the CQurl and 
custom-house rooms the frames J thick, light panels, cov- 
ered with baize, hung with 4 by 4-inch butt hinges, and 
furnished with knobs, springs, &c., complete. 

To construct all the wood-work and carpenter's work of 
the water-closets, &c., the seats of which are to be of ma- 
hogany, and the reservoirs, holding 100 gallons each over 
each of the water-closets to receive the water from the city 
water-works for the use of the water-closets and other 
purposes, are to be made of 2-inch plank, milled, jointed, 
and matched, firmly and securely put together, and fully 
fitted to receive the lead lining to be put in by the plumber. 

The mahogany stair rail will be 2i by 4 inches, wrought 
to pattern in best manner. 

To construct all the centres for the arches, trimmers, 
&c. ; furnish and put on proper guards and casings to the 
cut stone- work, to insure it against damace while 3ie work 
is going on, and be responsible for any damage that may 
occur to it from neglect of such precaution ; construct and 
put up all the necessary ventilating trunks; to fuUy con- 
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stTBCt and complete all the other carpenter's and joiner^s 
work on the buuding, and do all the jobbing, &X3., required Jo*>*>^8- 
of die carpenter and joiner, and furnish all the materials, 
and execute the whole work in a faithful and workmanlike 
Buumer, to the acceptance of the superintendent. 

PLASTERING, STUCCO-WORK, ETC. 

All the ceilings are to be lathed and plastered in three Three coat wwk. 
coats, and finished in stucco ; all the brick walls are to be ^«"*°8»* 
plastered with two coats and, when required, colored in JiilE* waus.**" ^^ 
imitation of granite, and left coarse finished with the float Granite finish, 
in the best manner, so as to prevent defacement and the 
condensation of moisture. AU the rooms will have a 
moulding in the angles at the ceiling as represented on the comice or angle 
drawing No. 11, and the ceiling of the court room panelled ™** "^* 
as may be directed. 

All of the materials must be of the very best quality for Jobbing, 
the purpose, and all the work, including the necessary 
jobbmg, is to be executed in the most workmanlike mann^, 
to the acceptance of the superintendent. 

PAINTma AND GLAZING. 

AU the ^glazing to be done with the best quality of^^***"*- 
American crown glass, well bedded back, puttied, and left 
clean and perfect on the completion of the works. 

The number of lights, sizes, &c., to be as indicated on 
the drawings. 

All the exterior iron-work of the building is to be painted 
fom: coats of best quality New Jersey zinc paint, sanded 
in two coats, and finished in imitation of fireestone. 

All the interior iron-work to have four coats of the above inside iron-work, 
zmc paint, finished in imitation of bronze, or otherwise, as 
may be directed, and have two coats of varnish. 

All the wood-work, except the floors and mahogany- onuned work, 
work, usually painted in such buildings, is to be painted 
three coats pure white lead, properly toned, and pure lin- 
seed oil, and grained in oil colors in imitation of woods or 
marble, as may be directed by the superintendent. 

All the graining is to have two coats of best copal ^•™***^* 
varnish, and the mohogany-work coats sufficient to give it 
proper body, and be polished in the best manner. 

All the floors are to be oiled in the most thorough man- SSg*Soowf" '^ 
ner, and, if thought necessary, varnished with one coat. 

GENERAL CONDITIONS. 

All the work is to be done in the best and most work- Ji^g^ii? woS. 
manlike manner, of proper and appropriate material, a<^ 
cording to the plans herein before cited and the foregoing 3gle 
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and comple execution of said plans is to be done and 

finished, whether the same may have been herein specified 

Work and mate- OX not ; and all such necessary work or materials, which 

rial not fprcified. ^^^ ^^^ j^^^ y^^^ ^^ ^^^^ -^ iheso Specifications, is to be 

done and are to be fiimished in a manner 'corresponding 
with the rest of the work, as well and as faithfiilly as 
though the same were herein particularly described and 
provided for. 
To be done onder Every part of the building is to be executed under the 
superintendent, foremeutioned superintendent, and to be subject to his 
entire approval; and in case any omissions, additions, or 
alterations of the plans may be required by the Treasury 
Department during the progress of the work, the same 
shall be acceded to by the contractor or contractors, and 
carried into eflTect without in any way violating or vitiating 
any contract which may have been made for work or 
omiMions, addi- material ; and all such omissions, additions, or alterations 
uons, and altera- ^j^^jj |^^ estimated for, and the value thereof agreed upon, 
and approved by the Department, and added to, or de- 
ducted from the contract, as the case may be, before going 
into execution, or no allowance will be made for them by 
either party. 

Office of the Construction of Buildings, 

Treasury Department^ November 27, 1854. 
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RICHMOND CUSTOM-HOUSE SPECIFICATIONS. 



On page 8. Instead of the first paragraph ot* three lines after "Iron 
work," read, 

There will be four cast iron eave water conductors of 4-inch 
calibre, J inch thick, (for conducting the water from the roof to the 
drains,) with all the necessary eave pipes, turns, and elbows, to be put 
up in sections as the work progresses; the joints to be well and thoroughly 
calked with lead, and walled into the brick-work. 

There will be 11 square columns, or antae, in the entrance story; 6 
ditto in the seconrl story, and 8 ditto in the third story : all 12 inches 
square and f of an inch thick. There will be 7 round columns in the 
first story, And 6 ditto in the second story, 12 inches diameter at their 
bases, 10 inches at their necks, and f of an inch thick. All of them 
will have capitals and bases, as shown in the drawings. 

There will be, of wrought iron, 

8 girders, 18 feet long, and 16 inches deep. 
40 " 16 feet 4 inches long, and 16 inches deep. 
8 " 13 " 4 " ** " 16 " ** 
256 beams, 19 ** 6 *' " shaped as per drawings* 
128 " 13 '* " '* " " ** 

These beams and girders will be furnished by the Department, on 
a suitable wharf, in Richmond, and from thence they will be taken 
by the contractor, and put into the building. 

Insert after." Carpenters' work, &c.," on page 1 L : 

PLUMBING. 

# 

The reservoirs over the water-closets are to be lined in '^^^'^voir lining. 
the most perfect manner with best eight-pouud milled sheet 
lead. 

All supply, soil, and waste pipes, must be laid into the 
brick-work as it goes up, and made proof against frost ; 
and also a '* main," through the exterior wall. 

To construct the water-closets as shown in the plans, water doaets. 
with all their fixtures complete, including bowls, supply, 
soil, and waste pipe^, traps, basins, urine sinks, with tneir 
waste and supply pipes, &c., &c. 

The soil pipes to be made of best milled eight-iK)und lead, sou pipes. 
leading in to the drains. 
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SPECIFICATIONS 



BUILDING THE CUSTOM-HOUSE 



PROVIDENCE, RHODE ISLA1V15, 



INOLUDINO ▲OCOXMODA.TIONt 



FOR A POST OFFICE AND UNITED STATES COURT ROOM. 



Prepared at the Office of the Constmction of Buildings, Treasorj Department 
Washington, D. C. 



WASHINGTON: 

A. 0. P. NICHOLSON, PUBLIC PRINTEK. 
1855. 
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SPECIFICATIONS 



BUILDING THE ClISTOM-HOUSE AT PROVIDENCE, R. I., 

I 
INCLUDINO A.COOHHODA.TIONS 

FOB A POST OFFICE AND UNITED STATES COURT ROOM. 



Specifications for erecting a new custom-house, at Providence, R. L, 
iDcluding accommodations for a Post Office, and United States court 
room, which is to be done (under the direction of a Superintendent 
appointed by the Hon. Secretary of the Treasury, for that purpose ) 
according to the following, enumerated, drawings, consisting of plans, 
elevations, sections, and working drawings, designed, and prepared at 
the Office of the Construction of Buildings, Treasury Department, and 
agreeably to such further drawings, and directions, in explanation 
thereof, as may, hereafter, from time to time, be furnished therefrom : 

DRAWINGS. 

No 1. Plan of piling foundations. Drawing.. 

2. Cellar plan. 

3. Entrance story plan. 

4. Second story plan. 

5. Third story plan. 

6. Front, and rear end Elevations, 

7. Side Elevations. 

8. Longitudinal section. 

9. Details of roof. 

10. Details of exterior of entrance story. 

11. Details of exterior window finish and cornice. 

12. Do. 

13. Do. 

14. Do. 

GENERAL DESCRIPTION OP THE WORKS. 

The building will be located, in reference to the sur- Location, 
rounding streets, as designated in drawing No. 3. 

On the two sides, and rear end of the building, there cenar-window 
will be sunk area$^ or sky-lights^ to each cellar window, aky-iights. 
extending fi-om the top of the side-walk down to the bot- 
tom of their sills. They will be covered with a suitable coverinf. 
and substantial ivrottght iron grating, let into a rebate in 
the granite, paving platforms which surround them, and 
be there properly secured. .......Google 
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The walls of these areas will be rough-coursed ashlar, 
twelve (12) inches thick, resting on a foundation eighteen 
(18) inches thick, which must go below the action of the 
frost. The top of the wall must be finished to receive the 
paving platfor«ns in a proper manner. The bottoms of the 
areas must be paved with brick, and each be provided 
with a small dram to discharge, outside of the walls, into 
the ground, any water that may fall into them through the 
grating. 

All the side- walks, and spaces, on the four sides of the 
building, must be paved with rough-hammered, granite, 
flagging, or paving platforms, resting on proper founda- 
tionsi and making the proper curb-stone at the gutters of 
the streets, and at the cellar-window sky-lights. 

The entrance to the cellar, for the purpose of storing 
goods, &c., will be by a granite stairway on the outside, 
at the rear end of the building, having suitable doors, 
hoisting apparatus, Sfc. A brick wall will divide the " water- 
closets," situated in the cellar, from that part of it used for 
storage, heating apparatus, &c., and there must be separ- 
ate staurways to each, constructed of iron. 

A proper "coffer-dam" boxing must be extended en- 
tirely around the building, at a proper distance outside of 
the foundation, and made water tight. 

In this must be inserted a suitable, hollow, plug valve, to 
discharge surplus water into a drain, outside, leading to 
the common sewer. 

The foundations of the building must be constructed as 
follows : Proper sized piles (now being received, and to be 
furnished to the contractor at cost,) must be driven to a 
suitable depth ; their heads then cut off to the proper 
" water-level," as may be given, when the spaces between 
them, and four inches outside of the piles on each side of 
the foundations, must be filled in with the best propor- 
tioned hydraulic cement, and coarse sand, or gravel, con- 
crete to the depth of twelve (12) inches below the top of 
the piles, well, and thoroughly rammed, and made level 
with the heads of the piles throughout. 

Upon the above must be bedded, in hydraulic cement, 
and coarse, sand, mortar, a course of granite, eighteen (18) 
inches thick, with properly prepared beds, laid as stretch- 
ers, with not more than two widths making the whole 
width of the foundation, and of a size to cover, at least, 
six piles upon the average, and none less than three piles. 
Upon the above, another course of the same thickness, 
with properly prepared beds, laid as headers, each stone 
not less than two (2) feet wide, extending through the 
entire width of the course, and fully breaking joint >vith 
the first,. must be laid, in the same kind of mortar as the 
first, and properly bedded upon it. 
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The cellar walls must be constructed upon the above ^®""^"^*' 
foundations, and laid in courses, with split granite faces, 
having straightened arrises, and hammered beds, and builds. 
The window, and door jambs, and heads in the cellar Window and door 
walJ, must be rough-hammered, and rebated to receive the i*^** 
window frames, and sashes, and the doors, or doors and 
frames, as may be found to be best. The stones, for the gj^^ ^^ ^^^^^^ 
foundations, should be of the. largest size convenient to be 
obtained, and those for the cellar walls should be of the 
best, and most proper size for the work. They should be 
bonded together in the strongest manner, full flushed with 
cement mortar, and well bedded in the same. 

AU the space, outside of the walls of the building, must Grading, 
be graded up with gravel, or other proper earth, to i:he' 
proper line to receive the granite flagging, and be well, 
and thoroughly rammed down as it is put in. 

The entire exterior of the building will be faced with Granite-work, 
granite, including the door and window dressings, (the 
window dressings, of the rear end, must be of the same 
design, and finish as those of the two sides, although shown 
difierently upon the drawings,) the belt courses, cornices^ 
Sfc. The stone-work of the building must be well and 
properly dressed, with good surfaces, and arrises, the 
joints small, and well pointed, the beds, and builds full to 
the square, and perfect, and the whole to be left clean, and 
perfect on the completion of the building. 

The outside doors, and the window frames, and sash, ^"^^^ J^l, 
must be of iron, and glazed with the best quality of Ameri- sash, kc 
can crown glass. 

The floorings, of the whole building, are to be composed fioow. 
of small segmental arches, of hard-burned brick-work, turned 
from wrought iron beams resting upon the ^^terior walls, and 
upon girders supported by cast iron columns, and by the 
saidw^lls; the whole covered with tile, or southeun pineceiung of 
flooring plank, or boards. The ceiling, of the upper story, "^^' ^^^' 
must also be composed of iron beams, and brick arches, 
their haunches brought up with suitable material, so that 
there shall be a descent from the centre of the building to 
the eaves, of not less than five (5) inches over each beam, 
and the whole covered . with " asphalt," to carry off* any 
water that may percolate through the iron covering of the 
roof. The columns, resting upon granite piers in the 
cellar, must extend up through the several stories, and 
suppon their floors, and ceilings. 

The thickness, of the brick- work, of the arches, must be 
the width of a brick. Proper scantling, furnished, and put 
in, by the carpenter, with such aid, as may be required, 
from the bricklayer, must be laid, and fastened on the 
brick-work, to receive the floor, and nail it to ; while, at the 
proper time, the bricklayer must fill in the haunches of the 
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arches, aiid spaces between the scantling, up to a level with 
their top, with concrete of cement mortar, brickbats, 
coarse gravel. Sec,, and make it level and proper to re- 
ceive the floors of wood. In such floors as are to be 
covered with stone, or marble tile, the scantling must be 
left out. 
ventuatiniflueiu A fluc, for Ventilation, is to be made from the upper part 
of each room throughout the building : they are to go up 
to the and attic, thence, be carried by wooden trunks to 
the chimney tops without smoke flues, and through them 
to their tops, and must have an Arnott'9 ventilating regis- 
ter to each flue. 

Wooden blocks must be walled in wherever required, 
to which to secure the jamb casings and other wood-work. 

The floor, of the cellar, must be paved, throughout, with 
the best paving brick, upon a bed of concrete 6 inches 
thick, in the very best manner, with granite inside door- 
sills to all the cellar doors. 

The entrance hall, and vestibule to the post ofiice, in the 
first story, the vestibules and entrance to the custom- 
house, and court-rooms, in the second story, and the vesti- 
bules, and passages in the third, and half stories, must be 
{)aved with the best quality 2-inch marble, or German tile, 
aid in diagonal courses with cement mortar, in tesselated 
manner, with colors, dark and light, alternating. 

A sewer, eighteen (18^ inches in diameter, must be con- 
structed to the nearest city sewer, (agreeably to the muni- 
cipal laws, and regulations of the city of Providence,) and 
made tight, and secure, where it goes through the boaingi 
through which the soil from the water-closets, &c., and the 
waste water from the premises, can be discharged. 

Drains must Ijp constructed, leading from the eave con- 
ductors and soil pipes of the water-closets, and sinks to the 
^ove sewer, and also from the cisterns in the yard, as may 
be directed by the superintendent. They are to be 10-inch, 
interior diameter, barrel drains of 4-inch brick-work, laid 
in cement. They must be thoroughly plastered through- 
out on their inside, and where they go through the founda- 
tions be constructed in connexion with them, and fully 
fully secured against fi-ost. 

AH the partitions in the building will be 9 and 11 -inch 
hollow brick walls. On the delivery of the iron-work at 
the building, the mason must furnish the necessary rigging, 
staging, labor, and tools, not belonging to the iron-worker 
or blacksmith's trade, to put the same into its place ; and 
do, and perform all the work necessary thereto, except 
what belongs to the said trades, being assisted therein by 
said tradesmen, who must in all cases do, and perform 
all the work, properly pertaining to their respective trades, 
in said iron-work, the mason being responsible for its 
proper insertion, and permanency in the building. 
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The upper story, at the rear end, must be divided into Hjjfrtorfwwrear 
two stones by the insertion of an intermediate flooring, 
shown only on the longitudinal section, (No. 8.) The plan, 
and finish of the upper rooms must be similar to those 
under them, as shown on drawing No. 5. 

The stairways, to the building,, must be of wrought, and staiw. 
cast iron-work, wdth a mahogany hand-rail, in two flights, 
extending firom the entrance story to the upper, and upper 
half story. From the upper half story to the attic, and 
from that to the roof^ there must be constructed a flight of 
stairs, three (3) feet wide, with small. iron hand-rail, as di 
rected by the superintendent, (but not shown on the draw- 
ings,) by which the roof may be approached for any pur- 
pose. The cellar stairs must be of iron, (as above,) and 
with proper sized iron hand-rail. 

There must be fourteen (14) water-closets in the cellar, water-ciosetB. 
two (2) on the third-story floor, and two others over them ; 
all of which must be furnished with proper and necessary 
spring seats, bowls, traps, urine-sinks, &c., complete ; also 
with tanks, and cisterns, capable of holding, on an average, 
two hundred (200) gallons of water, to each closet, placed 
immediately over them, and receiving their supplies from 
the roof, or from the well on the premises, when the roof 
does not furnish the necessary quanties. All their main 
and supply pipes, &c., must be inserted in the brick- work 
as it goes up, and be fully secured against the action of 
the frost, and a channel left to receive the soil pipe, which, 
when put in, must also be fully guarded and secured 
against the action of the frost. 

At the rear end, near the corners of the building, there SUdJ^^^to- 
must be inserted in the outside walls, two cast iron eave ^II^8^?filte^* 
conductors. Jive (5) inches in diameter, and half (J) an apparatua. 
inch thick, extending from the eaves to the filtering appa- 
ratns, to convey the water to them ; these pipes must be 
fiiUy secured against the action of frost. 

A suitable branch must extend, from one of them, to the wSerSoset 
cisterns of the water-closets in the cellar, and have a stop- sto^ockand 
cock, and floating ball to control the supply of water. *»***• 

There must also be another water conductor, three (3) Anther conduc- 

,.,. ^ , \ ' n \ ' tor from eaves to 

inches m diameter, from the eaves to the cisterns of the water-ciosett. 
water-closets in the upper stories, for use in warm weather, 
with the necessary appguratus to close it during cold 
weather. 
The conductors must be put up in sections, with their Eave pipes, 

* 1 11* ^1 1 elbows, fcc. 

proper eave pipes, turns, and elbows, as the work pro- 
gresses, and have their joints well calked and secured 
with lead. 

At a suitable position on the premises there must be sunk, Anedan weu. 
to a proper depth, an artesian well, that will, at all time^, 
supply an abtmdance of pure, and wholesome water for all 
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the purposes required in the building, and on the iwemises. 
From this, proper supply pipes must be extended to all 
parts of the building, with a suitable, and approved forcing 
pump, of a sufficient power, and capacity to, properly, dis- 
tribute the water, as above, placed, and secured in the most 
convenient location on the premises. 

DIGGING, GRADING, &o. 

The necessary excavation for putting in the boxing, 
foundation, cellar walls, and all other works of a similar 
nature pertaining to the building, must be done promptly, 
and as directed by the superintendent. All superfluous 
earth must be removed from the premises, and the whole 
made ready for the driving of the piles. 

The spaces on each side of the foundation walls, and 
outside of the exterior cellar walls, must be filled in with 
proper earth, and thoroughly rammed throughout ; the in- 
side must be brought up to within 6 inches of the paving 
of the cellar, and properly prepared to receive the con- 
crete bed, which must be laid on it, and, on the exterior, 
filled, with proper earth, up to the ground line given on the 
drawings. 

All the surplus earth, and material, that may come out of 
the cellar, and trenches, not required for the purpose of 
grading, must be carted away; and all the rubbish that 
may accumulate during the progress of the work must be 
carted away, or deposited on the ground, and properly 
graded, as the supermtendent may direct. On the com- 
pletion of the work, all the streets, and grounds must be 
cleared up, and such disposition made of all the refuse 
materials as may be directed. 

STONECUTTER'S. MASON'S, AND BRICKLAYER'S WORK. 

The ceteent mortar must be composed of materials of 
- the best quality ; the hydraulic cement be fresh burned, 
perfectly ground, securely put up, and kept dry until used; 
and the sand of suitable size for the various purposes, clean, 
and sharp gritted. The lime, for the lime mortar, must be 
fresh, and wobd-humed^ and the sand of best quality, proper 
sized, and sharp gritted. 

When the above materials are wanted for use, they must 
be well, and properly mixed, for their several purposes, and 
thoroughly manipulated, as may be directed by the super- 
intendent, and the mortar used in its most perfect state for 
the purposes required. 

Tne brick must all be of the best quality, firm in texture, 
hard-burned, and laid in the most solid manner. 

The granite must be of the best quality of eastern or 
Quincy granite; and all the granite-work of the arcade, 
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doorways, window dressings, and belt courses, of the en- Dwtsing. 
trance story, must be hammered as fine as No. 2 hammer- 
ing of the Boston custom-house, (being that of the exterior 
of the entrance story of the same, except what is within 
the two porticos,) the rest of ^he building must be as fine 
as the basement of the Boston custom-house. 

All the granite-work must be laid with full flushed joints, Manner of mying. 
in cement mortar, the joints ftked out, to receive the point- 
ing^ while the mortar is sufficiently moist for the purpose, 
and the pointing must be done when the work shall have 
become sufficiently dry to allow of its being properly 
performed. 

Three-quarters of the ashlar of the first story must be Thicimew of 
fourteen (14) inches thick from its face, and the other" ^' 
quarter, as headers and binders, from eighteen (18) to 
twenty (20) inches thick. In the second story, the rustic 
corners must be from thirteen (13) to seventeen (17) 
inches thick from their face; three-quarters of the re- 
mainder of the ashlar must be ten (10) inches thick, and 
one-fourth, as headers and binders, from fourteen (14) to 
eighteen (18) inches thick. In the third story, the rustic 
corners must be from twelve (12) to sixteen (16) inches 
thick firom their face ; three- fourths of the remainder of the 
ashlar nine (9) inches, and the resedue, as headers and 
binders, from thirteen (13) to seventeen (17) inches thick. 

The piers, of the doorways, must be in three blocks, the Doorway piers. 
b{ise being one, the shaft another, and the capiuil the third. 
The stones, composing the window, and door dressings, the 
belt courses^ and cornice, must have proper beds, and be af Bed of stone for 
sufficient width to ensure permanency in the construction, *^**™®'» 
and safety in setting, and securing them in their places. 
All the stone must be properly cramped, and anchored to Scored*"** 
one another, and also to tne brick-worh, by cramps, fiir- 
nished by the iron-worker. They must be properjy let 
into, and bedded in the stone, and secured with brimstone, 
in the best mannex, by the mason. 

All the stone-work must be backed up with brick-work. Backing, 
in cement mortar, with a space of two (2) inches next to 
the inner course towards the rooms, which must be tied to 
the walls by headers, every fifth course, at intervals of two 
bricks. Where heavy weights come on the exterior walls, soiid at bearingi. 
the open space must be made solid, a sufficient distance 
around it, to ensure proper stability to receive the weight 
imposed ; and when a girder, or beam, rests on the wall, 
a ca^t iron wall plate, furnished by the iron-worker, of Wau plates, 
proper size and thickness, must be inserted under them. 

The fireplaces must be made with fire-brick, and Fireplaces, 
have a marble mantel, to be worth $30 each exclusive of 
their setting ; and, if required, coal grates, (worth $16 each, Grates, 
exclusive of their setting,) with all the requisite fixtures, 
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Heanbs. 



Heating appa- 
ratus. 



Hot-air registers. 



must be furnished, and properly set in each fireplace. 
The hearths must be best quality, fire-proof, stone for the 
purpose, twenty inches wide firom the face of the mantel, 
and five feet six inches long. 

A suitable steam heating^apparatus must be constructed 
in the cellar, with its boiler, engine, fan, and heating pipes, 
of sufficient power and capacity to warm the entire build- 
ing, furnished with the necSfesary cold-air trunks and tin 
hot-air flues, of proper and sufficient size, leading to all 
the rooms; and, when necessary or requured, they must 
be carried up through the antae chimney, &c. The 
whole to be finished complete, and put up in good 
working order, with all the hot-air registers, &c. In 
the entrance story, 5 hot-air registers 15 by 19 inches; 
in the second story, 4 ditto 15 by 19 inches, and 3 ditto 
11 by 15 inches; in the third story, 2 ditto 15 by 19 
inches, and 5 ditto 11 by 15 ; and in the half-story, 3 ditto 
11 by 15 inches: all which must be inserted in soapstone 
frames. The walls, throughout the entire work, must be 
carried up in regular, horizont£d, courses, not exceeding 
three (3) teet in height, unless otherwise directed by the 
superintendent. • 

Suitable coal-slides, to lead to the cellar, must be con- 
structed in the sidewalks, as indicated on the plans. 

The mason must give the amount he will deduct, pro- 
vided the ornamental parts of the door and window dress- 
ings, the belt courses, and the cornice, are furnished of iron 
fitted to lay into the building ; but he (the mason) putting 
it into its place, as before stipulated for all the iron-work 
Extra brick-work, of the building. Also, the price, per thousand, for laying 
any extra brick-work required. 

The contractors must furnish all the stone, brick, mortar, 
labor, staging, and all other materials incident to the stone- 
work, mason work, and bricklayer's work on the building, 
do and perform all the jobbing pertaining to the brick, 
stone, and mason's work, required in completing this build- 
ing, or its appurtenances, without any extra charge for the 
same; and perform all the work in the best manner, to trie 
acceptance of the superintendent. 



Coalilidef. 



Jobbing. 



Ante. 



Columns. 



IRON-WORK. 

There will be in the entrance story twelve (12) square 
antae; in the second story, eight (8), and eight (8) in the 
third story, twelve (12) inches square and three-quarters 
(f ) of an inch thick. In the entrance story there will be 
twelve (12) round columns, in the second story four (4), . 
and in the third four (4), twelve (12) inches diameter at 
their bases and ten (10) inches at their necks. All the 
above will have capitals and bases, as shown on the 
drawmgs. (Vide "detail" drawings.) 
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There will be furnished by the Treasury Department ^S!.*°* 
the following wrought iron beams and girders^ for the floors 
and ceilings, viz : 

6 gurders 18 feet inches long, 14 inches deep. 
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together with the cramps necessary for the proper securing 
of the beams, and girders together, and to the walls of the 
building, as shown in detail drawing No. 9. They will 
be delivered, upon a suitable wharf, at Providence, by the 
Department,-and, by the contractor, taken thence, and put 
into the building. 

The window casings, and frames, and the casings of window and door 
17 inside doors must be of cast iron ; the window frames *^f""®^» ^^' 
must be constructed for French casement sash, (which 
must be of iron,) with their proper hangings, fixtures, 
fastenings, &t., complete; the inside window shutters must 
be of wrought iron, properly hung to the frames, having 
suitable fastenings, &c., complete. The outside doors must 
also be constructed of wrought iron, properly hung to the 
frames, having suitable locks, knobs, Ibolts, &c., complete. 
(See detail drawing No. 12.) 

The iron-worker must furnish, to the mason, as he may Tofumiah aii 
need it for use, all the iron-work mentioned, in the former "^°°"'^°' • 
part of these specifications, as to be furnished by the iron- 
worker, and the maspn, or bricklayer mu6 1 insert the same 
in the building, as it progresses. 

The antaes must be cast perfectly true, and straight, or Anuecasttrae. 
their surfaces planed, or turned to make them so ; all the 
bearing joints, antae, girders, beams, window frames, &c., 
must be turned, planed, or fitted perfectly true to each 
other ; all the grooves for receiving doors, sash, shutters, 
&c., roust be planed true and straight. 

The iron-woiker must furnish, construct, and put up, with stairways, 
such assistance as the mason should give in his part of the 
work, the stairs, of wrought, and cast iron, in twofiights, from 
tie entrance to the third story, and one flight, from the third 
to the half story above. From the end of the passage in 
this half-story, he must construct a flight of stairs, (not 
sbown on the, lithograph drawing, plans,) 3 feet wide, to the 
attic floor, and from thence to the scuttle on the roof, by 
'which it may be approached for any purpose. The steps 
and risers must be not less than f thick, properiy moulded,OQle 
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wrought, and corrugated, and securejy fastened to the brick 
walls, having properly-moulded balusters secured to the 
steps by nuts and screws, and supporting a mahogany rail, 
to be put on by the carpenter. (See detail drawing No. 

He must construct and put up a galvanized, corrugated, 
iron roof upon a proper iron frame, supported upon the iron 
beams of the ceiling of the upper story, and properly se- 
cured to them, and to the walls of the building. It must 
have suitable eave gutters, scuttle, &c., complete, moulded 
and fitted as per detail drawing No. 9. He must also 
furnish, and set in place, cast iron thresholds to all tte 
interior doors. 

He must furnish all the dowels^ cramps, ties, bars, truss- 
rods, stirrups, bolts, and other iron-work, necessary to 
give permanency, and stability to the building, of the best 
American iron, and as they may be wanted for use ; aild 
any delay, from want of delivery, shall subject the contrac- 
tor to a deduction of twice its value from his compensation 
for work performed, and materials furnished. He must do, 
and perform all the blacksmith and iron-worker's jobbing 
on the building, furnishing tools, labor, and all materials 
for the above work, to the full satisfaction of the superin- 
tendent. 

The Iron-worker must give the price for furnishing, at the 
building, properly fitted to put into its place, and do what 
the specifications require of him, on the other part, all the 
ornamental parts of the door and window dressings, the 
belt courses, and the cornice of the exterior, provided it be 
necessary to construct the same of iron. 

CARPENTER, AND JOINER'S WORK, LUMBER, ETC. 

All the lumber must be of the best quality, free from 
unsound knots, shakes, or rots, well stnd thoroughly sea- 
soned, (by kiln drying when necessary,) and proper for 
the various purposes, and uses for which it is destined. 

The joist, or scantling, must be spruce pine ; the floor boards 
f-inch heart, southern, pine, not more than 5 inches in 
width ; the doors, and other inside finishings, and window 
firames must be fir^t quality white, or spruce pine ; and 
the stair rails, and the newels, and rails of the court room, 
best quality of mahogany for the purpose. 

The floors of all the stories must be f-inch thick, milled, 
jointed, and matched, not over 6 inches wide, laid on 
scantling 3 by 4 inches, iastened to the brick-work in a 
thorough manner, with the spaces between them filled 
with cement concrete by the mason, same as the haunches 
of the arches, and brought up level with their tops. The 
scantUngs must be not more than 1 6 inches apart, fiom cen- 
tre to centre, and the floors bhnd-nailed, each board to 
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each joist, or scantling. All the ceilings, and other parts of 
the building requiring it, must be furred, and properly pre- 
pared, for lathing and plastering. 

The doors must be finished as per drawings, being f ^^^^ 
inch thick, properly panelled throughout the building, 
panels sunk on both sides with moulded slips, &c. ; hung 
to the jambs by 3 best cast iron butt hinges, 4 by 4 J 
inches, with If -inch screws, and have 7-inch best 
mortice locks, (of E. Robinson's make.) best porcelain 
knobs, and bronzed trimmings; the water-closet doors 
may be but -| inch thick. 

The entrance storj% to be used for the post oflSce, must P^t office At. 
be fitted up with glazed windows, with iron sash, and 
lett^ boxes between the iron antee, with opetrings, &c., as ■ 

per detail drawing No. 13, for dehvery of letters, as the 
superintendent may direct. 

The custom-house room must be fitted up with suitable Jijj^geroom*"^™ 
counters, and their appendages, of mahogany, (proper for 
the business of the department,) equal in quality of stock, 
and workmanship to those in the Boston custom-house. 
The above includes suitable drawsers and cupboards, under 
the counter ; but no desks, nor fixtures upon it. The walls 
of the court room must be panelled to the height of six 
(6) feet from the level of the floor of the bar; finished at 
the base with a skirting, and at the top with an impost 
moulding, as per detail drawing No. 13. 

The court room must be fitted with its railings, 2i by fjj^|* °^ ^"""^ 
3| inches, and newels 6 inches in diameter, and of proper 
heights; its judgcj's seat, desk, &c, ; its clerk, and marshal's 
seat, desk, &c. ; its dock, witness stand, spectators' seats, 
&c. The desks, rails, &c., must be of proper quality of 
mahogany. The judge's seat must be raised 3 risers of 8 
inches, the clerk's one riser of 8 inches, and the jury, 
witness, and spectator's seats must rise three inohes^ at n. 
least, to each seat, as they retire from the bar. 

There must be constructed fly doors to the court, and ^*y ^^^' 
custom-house rooms, the frames $ thick, light panels, cov- 
ered with baize, hung with 4 by 4- inch butt hinges, and 
furnished with knobs, springs, &c., complete. 

He must construct all the wood- work, and carpenter's JJ*^^!*^®^^^ 
^vork of the water-closets, &c., the seats of which must 
be of mahogany, and the reservoirs, holding 100 gallons 
each over each of the water-closets, to receive the water 
from the roof or cisterns in the yard, for the use of the 
Water-closets, and other purposes, must be made of 2- inch 
plank, milled, jointed, and matched, firmly, and securely 

Eut together, and fully fitted to receive the lead lining to 
e put in by the plumber. 

The mahogany stair rail will be 2i by 4 inches, wrought 
to pattern in best manner. 
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Centref. 
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work. 



Jobbing. 



He must construct all the centres for the arches, trim- 
mers, &c.; furnish, and put on, proper guards, and casings 
to the cut stone-work, to ensare it against damage while 
the work is going on, and be responsible for any damage 
that may occur to it from neglect of such precaution ; con- 
struct, and put up all the necessary ventilating trunks; 
fully construct, and complete all the other carpenter and 
joiner's work on the building, and do all the jobbing, &c., 
required of the carpenter, and joiner, furnishing all the 
materials, and executing the whole work in a faithful, and 
workmanlike manner, to the acceptance of the superin- 
tendent. 

PLASTERING, STUCCO-WORK, ETC. 

All the ceilings must be lathed, and plastered in three 
Three coat work, coats, and finished in stucco ; all the brick walls must be 
plastered with two coats, and, when required, divided off 
into ashlar, colored in imitation of granite, and left coarse, 
finished with the float in the best manner, so as to prevent 
defacement, and the condensation of moisture. All the 
rooms must have a moulding, in the angles at the ceiling,' 
as represented on the drawing No. 8. 

All of the materials must he of the very best quality for 
the purpose, and all the work, including the necessary 
jobbing, must be executed in the most workmanlike man- 
ner to the acceptance of the superintendent. 



Ceilings. 
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brick walls. 
Granite finish. 
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PATNTING AND GLAZING. 



Glazing. 



Exterior iron- 
work. 



Grained work. 



All the glazing must be done with the best quality of 
American crown glass, well bedded back, puttied, and left 
clean, and perfect on the completion of the work. 

The number of lights, sizes, &c., as indicated on the 
drawings. 

. AH the exterior iron-work of the building must be painted 
four coats of best quality New Jersey zinc paint, sanded 
in two coats, and finished in imitation of granite. 
Inside iron-work. ^.11 the interior iron- work must have four coats of the 
above zinc paint, finished in imitation of bronze, or other- 
wise, as may be directed, and have two coats of varnish. 

All the wood-work, except the floors and mahogany 
work, usually painted in such buildings, must 'be painted 
three coats pure white lead, properly toned, and pure Un- 
seed oil, and grained in oil colors in imitation of woods, or 
marble, as may be directed by the superintendent. 

All the graining must have two coats of best copal var- 
nish, and the mahogany-work, coats sufficient to give it 
proper body, and be polished in the best manner. 

All the floors must be oiled in the most thorough man- 
ner, and, if thought necessary, varnished with one coat. 

The painter must '' fresco," in the best manner, the 
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ceilings of the vestibules of the post office, custom-house, 
and court-rooms, and the ceilings, and so much of the 
walls of the custom-house, and court-rooms as may be re- 
quired of him. 

PLUMBER'S WORK. 

The reservoirs, over the water-closets, must be lined Reaervoiw. 
in the most perfect manner, with best eight- pound milled 
lead. In the cellar must be a forcing pump, of best kind, ^^«p""p- 
and construction, for supplying the water-closet cisterns 
with water from the well on the premises. 

The plumber must construct (with the exception of^^^^-"^^^^ 
their carpenter's work) the eighteen (18) water closets men- 
tioned in the former part of these specifications, and as 
shown on the plans, with all their fixtures complete, in- 
cluding supply, soil, and waste pipes, bowls, traps, basins, 
and urine-sinks, with their supply, and waste pipes, &c. 

The soil pipes must be made of best eight-pound milled 
lead, and lead into the drains; and all the other pipes 
must be of the best, and heaviest kind, and fully equal to 
the greatest pressure ever to be put upon them. The 
plumber must secure the whole apparatus from the frost, and 
be responsible for any defect in their operations; fiir- 
nish all the materials, of the best quality, and do and 
perform all ihe plumber's work, jobbing, &c., upon the 
building, to the satisfaction, and acceptance of the super- 
intendent. 

GENERAL CONDITIONS. 

All the work must be done in the best and most work- Manner of exe- 
manlike manner, of proper, and appropriate material, ac- *^"^* ^^ * 
cording to the plans herein before cited, and the foregoing 
q)ecifications ; and every thing necessary to the proper, 
and complete execution of said plans must be done and 
finished, whether the same may have been, hereip, speci- 
fied or not ; and all such necessary work, or materials, ^'k and mate- 
which may not have been set forth in these specifications, ^^ ^^^ 
must be done, and materials furnished in a manner corre- 
sponding with the rest of the work, as well, and as faith- 
fully, as though the same were herein particularly de- 
scribed and provided for. 

Every part of the building must be executed under the To be done^nnder 
supervision of the forementioned superintendent, and be ^"'^"^ 
subject to his entire approval ; and, in case any omissions, 
additions, or alterations of the plans may be required by 
the Treasury Department during the progress of the work, 
the same shall be acceded to by the contractor, or con- 
tractors, and carried into effect, without in any way vio- 
lating, or vitiating any contract which may have been made 
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tkm»,9ad'MHm^ Cmt work, OF material ; and all such omissimis, additiooj 
or alterations shall be estimated for, and the value there^ 
agreed upon, and approved by the Department, and addc^ 
to, or deducted from, the contract, as the case may b 
before going into execution, or no allowance will be mac 
for them by either party. 

MANNER OF ICAKING BIDS. 

Tn making bids for the above work, the Department spc 
cially requires them to be made in detail — that is, by bill 
of parcels of each article and separate kind of w^ork, ^ 
which the prices of such article and kind of work are t| 
be aflSxed, respectively, and then comprised in one gro^ 
amount. 

Office of the Construction of Buildings. 

Treasury Department^ March 23, 1865 
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SPECIFICATIONS 



BUILDING THE CUSTOM-HOUSE AND POST OFFICE * 



ELLSWORTH, MAINE. 



Specifications for erecting a new custom-house, including accom- 
modations for a Post Ofl5ce, at Ellsworth, Maine, which is to be done 
(under the direction of a superintendent appointed by the Hon. Secre- 
tary of the Treasury, lor that purpose) according to the following, 
enumerated, drawings, consisting ot plans, elevations, sections, and 
working drawings, designed, and prepared at the Ofl5ce of the Con- 
struction of Buildings, Treasury Department, and agreeably to such 
further drawings, and directions, in explanation thereof, as may, 
hereafter, from time to time, be furnished therefrom : 

DRAWINGS. 

No. 1. Plans, elevations, and section. Drawing?. 

2. Details of exterior, &c. 

3. Details of interior, &c. 

GENERAL DESCRIPTION OF THE WORKS. 

The building will front upon Main street, its front line Location, 
being four (4) feet from said street, and its northeast 
corner five (5) feet from the line of Water street. The 
entrance story floor will be four (4) feet above the pres- 
ent surface of the ground at the northeast corner of the 
lot. . 

The premises on the east and north of the building 
must have a proper erade from the sidewalks up to the 
steps, and underpinning of the building to conform to 
the drawings ; and on the west and south, a proper grade 
from the ground line on the drawings in each direction 
firom the building. 

On the sides and ends of the building, there will be ceiiar window 
sunk areas, or sJcy4ights, to each ceUar window, extending ^'^y"*^**^' 
from the top of the grade of the ground down to the bot- 
tom of their sills. They will be covered with a suitable covering. 
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and substantial torought iron grating, let into a rebate in a 
suitable curb stone which must surround them, and be 
there properly secured. 

Area walls. The walls of these areas will be rubble-stone masonry 

twelve (12) inches thick, resting on a foundation eighteen 
(18) inches thick, which must go below the action of the 
frost. The top of the wall must be finished to receive the 

Paving of area, curbjtoncs in a proper manner. The bottoms of the areas 
must be paved with brick, and each be provided with a 
small drain, to discharge, outside of the walls, into the 
ground, any water that may fall into them through the 
grating. 

Paving of iide- The sidcwalks of the streets, and the approaches to the 

'^*'^* building from it, must be paved with the best hard paving 

brick, laid to a curbstone of the best material and form to 
be obtained in the vicinity. 

Cellar walls. ^^^ coUar walls must be constructed of proper cellar- 

wall stones, laid in courses, upon foundations of lapge stones 
laid in the most perfect manner, on a bed of concrete, (if 
required for its proper stability,) and otherwise fully 

Doorand window secured against any settlement. The door and window 

jambs. jambs, and heads in the cellar wall, must be rough-ham- 

^ mered to receive the frames and window sashes, as may be 

Size of stone. found to be bcst. The stones, for the foundations, should 
be of the largest size convenient to be obtained, and those 
for the cellar walls should be of the best, and most 
proper size for the work. They should be bonded toge- 
ther in jthe strongest manner, full flushed with cement 
mortar, and well bedded in the same. 

The underpinning, the door sills, steps^ &c., will be of 
the best quality of granite found in the vicinity. 

Stone-work. The stouc-work of the building must be well and prop- 

erly dressed with good surfaces, and arrises, the joints 
small, and well pointed, the beds, and builds full to the 
square, and perfect, and the whole to be left clean, and 
perfect on the completion of the building. 

The exterior of the building, above the underpinning, 
including the mouldings of the panels of the piers, and 
most of the cornice, will be constructed with best quality of 
brick-work, the outside facing being of best selected face 
brick, and the moulding brick made to conform to shape 
shown on the drawing. A part ot the cornice will be 
of iron, as shown by the drawing. 

Outside doors. The outsidc doors and their frames, and the window 

shutters and their frames, must be of iron. 

Floors. The floorings, of the whole building, are to be composed 

of small segmental arches, of hard- burned brick-work, turned 
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from wrought iron beams resting upon the exterior walls, 
and upon girders supported by ca^t iron columns, and 
by the said walls; the whole covered with hard pine 
flooring plank, or boards. The ceiling, of the upper ceiunf of 
story, must also be composed of iron beams, and brick "pp®'*^**^*^ 
arches, their haunches brought up with suitable material, 
so that there shall be a descent from the centre of the 
building to the eaves, of not less than three (3) inches over 
each beam, and the whole covered'with " asphalt," to ca^rry 
off any water that may percolate through the iron covering 
of the roof. The antae will rest upon square piers in the 
cellar with stone foundations below the cellar paving. 

The thickness, of the brick- work, of the arches, must be 
the width of a brick. Proper scantling, furnished, and put 
in, by the carpenter, with such aid, as may be required, 
from the bricklayer, must be laid, and fastened on the 
brick- work, to receive the floor, and nail it to i while, at the 
proper time, the bricklayer must fill in the haunches of the 
arches, and spaces between the scantling, up to a level with 
their top, with concrete of cement mortar, brickbats, 
coarse gravel, &c., and make it level and proper to re- 
ceive the floors of wood. 

A flue, lor ventilation, is to be made from the upper part ventoatiiigfltteiS 
of each room throughout the building : they are to go up 
to the attic, and thence, be carried by wooden trunks to 
the chimney tops without smoke flues, and through them 
to their tops, and must have an Amott's ventilating register 
to each flue at its opening into the room. 

Wooden blocks must be walled in wherever required, insert wo«odeii 
to which to secure the jamb casings and other wood- work. ^^* 

The floor, of the cellar, must be paved, throughout, with Ceuar floor* 
the best paving brick, upon a bed of concrete 6 inches 
thick, in the very best manner. 

Drains must be constructed, leading from the eave con- Drauw. 
dnctors to the river, as the superintendent may direct, to 
carry off" the waste water from the premises. 

All the partitions in the building will be 11-inch hollow interior houow 
brick walls. On the delivery of the iron-work at the *'*""' 
building, the masdn must furnish the necessary rigging, 
staging, labor, and tools, not belonging to the iron-worker 
or blacksmith's trade, to put the same into its place, and 
do, and perform all the work necessary thereto, except 
what belongs to the said trades, being assisted therein by 
said tradesmen, who must in all cases do and perform 
all the work, properly pertaining to their respective trades, 
in said iron- work, the mason being responsible for its 
proper insertion, and permanency in the building. 
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The stairways, of the building, must be of wrought and 
cast iron-work, having a mahogany hand-rail, extending 
from the entrance story to the second one, and around the 
well hole therein, and a proper sized iron handrail to the 
cellar stairs. There will also be a step ladder of wrought 
iron, to ascend from the second story to the roof through a 
scuttle therein. 

At the rear side, near the comers of the building, there 
must be inserted in the outside walls, two cast iron eave 
conductors. Jive (5) inches in diameter, and half (J) an 
inch thick, extending from the eaves to the forementioned 
drains, to convey the water to them ; these pipes must be 
fully secured against the action of frost. 

The conductors must be put up in sections, with their 
proper eave pipes, turns, and elbows, as the work pro- 
gresses, and nave their joints well calked and secured 
with lead. 

On the rear of the premises, there must be constructed 
a suitable building for privies, &c., for the use of the 
building. The exterior and partition walls must be of 
brick, the floors of flagging stone, and the roof slated. It 
must contain 3 divisions, 3 by 4J feet, with a passage in 
front of them 3^ feet wide, and be 10 feet high. It must 
be constructed with the necessary doors, windows, seats, 
boxes, urinary sinks, ventilattng flues, &c., required, and 
be folly completed in the best manner. 



Ezcavatioo' 



Removing earth 
andrubl 



inc ea 
}bi8h. 



DIGGING, GRADING, &c. 

The necessary excavation for putting in the foundation, 
cellar walls, and all other works of a similar nature per- 
taining to the building, must be done promptly, ana as 
directed by the superintendent. 

The spaces on each side of the foundation walls, and 
outside of the exterior cellar walls, must be filled in with 
proper earth, and thoroughly rammed throughout; the inside 
must be brought up to within 6 inches of the paving of 
the cellar, and properly prepared to receive the concrete 
bed,which must be laid on it, and the exterior, filled with 
proper earth, up to the proper grade line df the premises, 
as may hereafter be more aefinitely determined. 

All the surplus earth, and material, that may come out 
of the cellar, and trenches, not required for the purpose of 
grading, must be carted away ; and all the rubbish that 
may accumulate during the progress of the work must be 
carted away, or deposited on the ground, and properly 
graded, as the superintendent may direct. On the com- 
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pletion of the work, all the streets and giounds must be i] 

cleared up, and such disposition made of all the refuse ,,; 

materials as may be directed. ^^ 

STONECUTTER, MASON, AND BRICKLAYER'S WORK. Ji 

• 

The cement mortar must be composed of materials of Mortar. : 

the best quality ; the hydraulic cement be fresh burned, ' 

perfectly ground, securely put up, and kept dry until used ; 
and the sand df suitable size for the various purposes, clean, 
and sharp gritted. The lime, for the lime mortar, must be 
fresh, ana wood-lmmed, and the sand of best quality, proper 
sized, and sharp gritted. 

When the above materials are wanted for use, they must 
be well, and properly mixed, for their several purposes, and 
thoroughly manipulated, as may be directed by the super- 
intendent, and the mortar used in its most perfect state for 
the purposes required. 

The brick must all be of the best quality, firm in texture, Brick, 
hard-burned, and laid in the most soUd manner. 

All the stone-work must be laid with full flushed joints, Wnner of laying 
in cement mortar, the joints raked out, to receive the point- 
ing, while the mortar is sufiiciently moist for the purpose, 
and the pointing must be done when the work shall have 
become sufficiently dry to allow of its being properly 
performed. 

The underpinning stones* must be properly cramped, cramped and 
and anchored to one another, and also to the brick-work, *°*'**®'*'''- 
by cramps, furnished by the iron-worker. They must be 
properly let into, and bedded in the stone, and secured 
with brimstone, in the best manner, by the mason. 

All the stone-work must be backed up with brick-work, Backing 
in cement mortar, with a space of two (2) inches next to 
the inner course towards the cellar, which must be tied to 
the walls by headers, every fifth course, at intervals of two 
bricks. All the exterior brick walls of the building must 
be laid in lime mortar with a space of two inches next to 
the inner course of brick towards the rooms, which course 
must be tied to the walls by headers, every fifth course, 
at intervals of two bricks. Where heavy weights come on a^,,, ., ^^.^^^ 

, -J o Solid at beannga* 

the exterior walls, the open spa^e must be made solid, a 
suflBcient distance around it, to ensure proper stability to 
receive the weight imposed ; and when a girder, or beam, 
rests on the wall, a cast iron wall plate, furnished by the waii piates. 
iron-worker, of proper size and thicknes, must be inserted 
under them. 
The fireplaces must be made with fire-brick, and^«p**«*«« 
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SJIlJIST'titw^ for work, or material ; and all such omissions, additions 
uoni! or alterations shall be estimated for, and the value therec 

agreed upon, and approved by the Department, and adde* 
to, or deducted from, the contract, as the case may hi 
before going into execution, or no allowance will be mad 
for them by either party. 

MANNER OF MAKING BIDS. 

In making bids for the above work, the Department sp€ 
cially requires them to be made in detail — that is, by bil] 
of parcels of each article and separate kind of work, t 
which the prices of such article and kind of work are t 
be aflSxed, respectively, and then comprised in one gros 
amount. 

Office of the Construction of Buildings. 

Treasury Department, March 23, 1855 
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SPECIFICATIONS 
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Hi 

BUILDING THE CUSTOM-HOUSE AND POST OFFICE '' 



ELLSWORTH, MAINE. 



Specifications for erecting a new custom-house, including accom- 
modations for a Post Office, at Ellsworth, Maine, which is to be done 
(under the direction of a superintendent appointed by the Hon, Secre- 
tary of the Treasury, for that purpose) according to the following, 
enumerated, drawings, consisting of plans, elevations, sections, and 
working drawings, designed, and prepared at the Ofiice of the Con- 
struction of Buildings, Treasury Department, and agreeably to such 
further drawings, and directions, in explanation thereof, as may, 
hereafter, from time to time, be fbrnished therefrom : 

DRAWINGS. 

No. 1. Plans, elevations, and section. Drawings. 

2. Details of exterior, &c. 

3. Details of interior, &c. 

GENERAL DESCRIPTION OF THE WORKS. 

The building will front upon Main street, its front line Location, 
being four (4) feet from said street, and its northeast 
corner five (5) feet from the line of Water street. The 
entrance story floor will be four (4) feet above the pres- 
ent surface of the ground at the northeast corner of the 
lot. 

The premises on the east and north of the building 
must have a proper ^rade from the sidewalks up to the 
steps, and underpinnmg of the building to conform to 
the drawings ; and on the west and south, a proper grade 
from the ground line on the drawings in each direction 
from the building. 

On the sides and ends of the building, there will be ceiiar window 
sunk areasy or sky-lights^ to each cellar window, extending **^y-*»K*»^- 
from the top of the grade of the ground down to the bot- 
tom of their sills. They will be covered with a suitable covering. 
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and substantial wrought iron grating, let into a rebate in a 
suitable curbstone which must surround them, and be 
there properly secured. 

The walls of these areas will be rubble-stone masonry 
twelve (12) inches thick, resting on a foundation eighteen 
(18) inches thick, which must go below the action of the 
frost. The top of the wall must be finished to receive the 
curbstones in a proper manner. The bottoms of the areas 
must be paved with brick, and each be provided with a 
small drain, to discharge, outside of the walls, into the 
ground, any water that may fall into them through the 
grating. 

The sidewalks of the streets, and the approaches to the 
building from it, must be paved with the oest hard paving 
brick, laid to a curbstone of the best material and form to 
be obtained in the vicinity. 

The cellar walls must be constructed of proper cellar- 
wall stones, laid in courses, upon foundations of lar;^e stones 
laid in the most perfect manner, on a bed of concrete, (if 
required for its proper stability,) and otherwise fully 
Doorand window secured against any settlement. The door and window 
jambs, and heads in the cellar wall, must be rough-ham- 
mered to receive the frames and window sashes, as may be 
found to be best. The stones, for the foundations, should 
be of the largest size convenient to be obtained, and those 
for the cellar walls should be of the best, and most 
proper size for the work. They should be bonded toge- 
ther in ihe strongest manner, full flushed with cement 
mortar, and well bedded in the same. 

The underpinning, the door sills, steps, &c., wiU be of 
the best quality of granite found in the vicinity. 

The stone-work of the building must be well and prop- 
erly dressed with good surfaces, aad arrises, the joints 
small, and well pointed, the beds, and builds full to the 
square, and perfect, and the whole to be left clean, and 
perfect on the completion of the building. 

The exterior of the building, above the underpinning, 
including the mouldings of the panels of the piers, and 
most of the cornice, will be constructed with best quality of 
brick-work, the outside facing being of best selected face 
brick, and the moulding brick made to conform to shape 
shown on the drawing. A part ot the cornice will be 
of iron, as shown by the drawing. 

The outside doors and their frames, and the window 
shutters and their frames, must be of iron. 

The floorings, of the whole building, are to be composed 
of small segmental arches, of hard- burned brick- work, turned 
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from wrought iron beams resting upon the exterior walls, 
and upon girders supported by cmt iron columns, and 
by the said walls; the whole covered with hard pine 
flooring plank, or boards. The ceiling, of the upper cemnf of 
story, must also be composed of iron beams, and brick **pp®'^*®^*^ 
arches, their haunches brought up with suitable material, 
so that there shall be a descent from the centre of the 
building to the eaves, of not less than three (3) inches over 
each beam, and the whole covered 'with ** asphalt," to ca^rry 
oflTany water that may percolate through the iron covering 
of the roof. The antae will rest upon square piers in the 
cellar with stone foundations below the cellar paving. 

The thickness, of the brick- work, of the arches, must be 
the width of a brick. Proper scantling, furnished, and put 
ia, by the carpenter, with such aid, as may be required, 
from the bricklayer, must be laid, and fastened on the 
brick- work, to receive the floor, and nail it to ^ while, at the 
proper time, the bricklayer must fill in the haunches of the 
arches, and spaces between the scantling, up to a level with 
their top, with concrete of cement mortar, brickbats, 
coarse gravel, &c., and make it level and proper to re- 
ceive the floors of wood. 

A flue, lor ventilation, is to be made from the upper part ventilating fluef^ 
of each room throughout the building : they are to go up 
to the attic, and thence, be carried by wooden trunks to 
the chimney tops without smoke flues, and through them 
to their tops, and must have an Amott's ventilating register 
to each flue at its opening into the room. 

Wooden blocks must be walled in wherever required, insert wooden 
to which to secure the jamb casings and other wood-work. ^^^* 

The floor, of the cellar, must be paved, throughout, with ceuariioor. 
the best paving brick, upon a bed of concrete 6 inches 
thick, in the very best manner. 

Drains must be constructed, leading from the eave con- Drauw. 
dactors to the river, as the superintendent may direct, to 
carry oflT the waste water from the premises. 

All the partitions in the building will be 11-inch hollow interior houow 
brick walls. On the delivery of the iron- work at the ''*"*' 
building, the masftn must furnish the necessary rigging, 
staging, labor, and tools, not belonging to the iron-worker 
or blacksmith's trade, to put the same into its place, and 
do, and perform all the work necessary thereto, except 
what belongs to the said trades, being assisted therein by 
said tradesmen, who must in all cases do and perform 
all the work, properly pertaining to their respective trades, 
in said iron-work, the mason being responsible for its 
proper insertion, and permanency in the building* 
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The Stairways, of the building, must be of wrought and 
cast iron-work, having a mahogany hand-rail, extending 
from the entrance story to the second one, and around the 
well hole therein, and a proper sized iron handrail to the 
cellar stairs. There will also be a step ladder of wrought 
iron, to ascend from the second story to the roof through a 
scuttle therein. 

At the rear side, near the comers of the building, there 
must be inserted in the outside walls, two cast iron eave 
conductors. Jive (5) inches in diameter, and half (J) an 
inch thick, extending from the eaves to the forementioned 
drains, to convey the water to them ; these pipes must be 
fully secured against the action of frost. 

The conductors must be put up in sections, with their 
proper eave pipes, turns, and elbows, as the work pro- 
gresses, and have their joints well calked and secured 
with lead. 

On the rear of the premises, there must be constructed 
a suitable building for privies, &c., for the use of the 
building. The exterior and partition walls must be of 
brick, the floors of flagging stone, and the roof slated. It 
must contain 3 divisions, 3 by 4J feet, with a passage in 
front of them 3J feet wide, and be 10 feet high. It must 
be constructed with the necessary doors, windows, seats, 
boxes, urinary sinks, ventilattng flues, &c., required, and 
be fully completed in the best manner. 



DIGGING, GRADING, &c. 



Excavation] 



Removing earth 
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The necessary excavation for putting in the foundation, 
cellar walls, and all other works of a similar nature per- 
taining to the building, must be done promptly, and as 
directed by the superintendent. 

The spaces on each side of the foundation walls, and 
outside of the exterior cellar walls, must be filled in with 
proper earth, and thoroughly rammed throughout; the inside 
must be brought up to within 6 inches of the paving of 
the cellar, and properly prepared to receive the concrete 
bed,which must be laid on it, and the exterior, filled with 
proper earth, up to the proper grade line «f the premises, 
as may hereafter be more definitely determined. 

All the surplus earth, and material, that may come out 
of the cellar, and trenches, not required for the purpose of 
grading, must be carted away ; and all the rubbish that 
may accumulate during the progress of the work must be 
carted away, or deposited on the ground, and properly 
graded, as the superintendent may direct. On the corn- 
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pletion of the work, all the streets and giounds must be I 

cleared up, and such disposition made of all the refuse [ 

materials as may be directed. | 

[t 
STONECUTTER, MASON, AND BRICKLAYER'S WORK. } 

The cement mortar must be composed of materials of Mortar. r 

the best quality; the hydraulic cement be fresh burned, f 

perfecdy ground, securely put up, and kept dry until used; 
and the sand df suitable size for the various purposes, clean, 
and sharp gritted. The lime, for the lime mortar, must be 
fresh, and tuood-lmmed, and the sand of best quality, proper 
sized, and sharp gritted. 

When the above materials are wanted for use, they must 
be well, and properly mixed, for their several purposes, and 
thoroughly manipulated, as may be directed by the super- 
intendent, and the mortar used in its most perfect state for 
the purposes required. 

The brick must all be of the best quality, firm in texture. Brick, 
hard-burned, and laid in the most solid manner. 

All the stone-work must be laid with full flushed joints, ^Manner of laying 
in cement mortar, the joints raked out, to receive the point- 
ing, while the mortar is sufficiently moist for the purpose, 
and the pointing must be done when the work shall have 
become suflficiently dry to allow of its being properly 
performed. 

The underpinning stones* must be properly cramped, cramped and 
and anchored to one another, and also to the brick-work, *"*'****''*'*'• 
by cramps, fm-nished by the iron-worker. They must be 
properly let into, and bedded in the stone, and secured 
with brimstone, in the best manner, by the mason. 

All the stone-work must be backed up with brick-work, Bacung 
in cement mortar, with a space of two (2) inches next to 
the inner course towards the cellar, which must be tied to 
the walls by header s^ every fifth course, at intervals of two 
bricks. All the exterior brick walls of the building must 
be laid in lime mortar with a space of two inches next to 
the inner course of brick towards the rooms, which course 
must be tied to the walls by headers, every fifth course, 
at intervals of two bricks. Where heavy weights come on n«„H .♦ k..««-. 

, . n 1 "^ 1 ° 1 T 1 Solid at beanngi. 

the exterior walls, the open spa^e must be made solid, a 
suiBcient distance around it, to ensure proper stability to 
receive the weight imposed ; and when a girder, or beam, 
rests on the wall, a cast iron wall plate, furnished by the waii piates. 
iron-worker, of proper size and thicknes, must be inserted 
under them. 
The fireplaces must be made with fire-brick, and^^p**«««« 
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have a marble mantel, to be worth $20 each, exclusive of 
their setting, and, if required, coal grates, (worth $15 each, 
exclusive of their setting,) with all the requisite fixtures, 
must be furnished, and properly set in each fireplace. 
The hearths must be best quality, fire-proof, stone for the 
purpose, twenty inches wide firom the face of the mantel, 
and five feet six inches long. 

There must be constructed in the cellg,r one furnace, 
of sufficient power and capacity to warm the entire 
building, furnished with the necessary cold-air trunks and 
tin hot-air flues, of proper and sufficient siie, leading to 
all the rooms ; and, when necessary or required, they must 
be carried up through the antse. The whole to be finished 
complete, and put up in good working order, with all the 
flot-air.regirteri. hot-air registers, &c. In the entrance story, 3 hot-air 
registers 15 by 19 inches; and in the second story, 1 
ditto 11 by 15 inches, and f ditto 15 by 19 inches: all 
which must be inserted in soap-stone frames. The walls, 
throughout the entire work, must be carried up in regular, 
horizontal, courses, not exceeding three (3) feet in height, 
unless otherwise directed by the superintendent. 

Suitable coal-slides, to lead to the cellar, must be con- 
structed, with proper covers, &c. 

The mason must eive the price, per thousand, for laying 
any extra brick-work required. 

The contractors must furnish all the stone, brick, mortar, 
labor, staging, and all other materials incident to the stone- 
work, mason work, and bricklsiyer's work on the buildings; 
do and perform all the jobbing pertaining to the brick, 
stone, and mason's work, required in completing this build- 
ing, or its appurtenances, without any extra charge for the 
same ; and perform all the work in the best manner, to tne 
acceptance of the superintendent. 



Coalilidet. 
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IRON-WORK. 

There wRl be furnished by the Treasury Department, 
wrought iron beams and girders, for the floors, ceilings, and 
roof, together with the cramps necessary for the proper se- 
curing of the beams, and girders together, and to the walls 
of the building, as shown in detail drawings. They will 
be delivered, upon a suitable wharf, at Ellsworth, by the 
Department, and, by the contractor, taken thence, and put 
into the building. 

The iron-worker must furnish all the other iron-work re- 
quired for the building. All that is mentioned in these spe- 
cifications, as to be furnished to the other mechanics on 
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the building, and by them to be inserted in the building as 
it progresses, must be furnished to them promptly, as it is 
wanted for use ; and any delay from want of seasonable 
delivery shall subject the contractor to a deduction of twice 
its value from his compensation for work performed and 
materials furnished. 

There will be in the entrance story 4 square antae twelve Antw. 
(12^ inches square and three-eighths (|) of an inch thick, 
witn capitals and bases, as shown on the drawings. (Vide 
"detail" drawings.) 

The window-shutter casings are to be of cast iron, but window, 
the shutters must be of wrought iron, properly hung to 
tl^e frames, having suitable fastenings, &c., complete. The 
outside doors must also be constructed of wrought iron, 
properly hung to the cast-iron frames, as shown on the 
drawings, having suitable locks, knobs, bolts, &c., com- 
plete. (See detail drawings.) 

The antaes must be cast perfectly true, and straight, or Ante cast true, 
their surfaces planed, or turned to make them so ; all the 
bearing joints, antae, girders, beams, window frames, &c., 
must be turned, planed, or fitted perfectly true to each 
other ; all the grooves for receiving doors, shutters, &c., 
must b^ planed true and straight. 

The iron-worker must furnish, construct, and put up, 
with such assistance as the mason should give in his part 
of the work, the stairs, of wrought and cast iron, from stairwayi. 
the cellar to the floor of the second story. The steps and 
risers must be not less than f thick, properly moulded, 
wrought, and corrugated, and securely fastened to the 
brick walls, having properly-moulded balusters secured to 
the steps by nuts and screws, and supporting a mahogany 
rail, above the cellar, to be put on by the carpenter. 
(See detail drawings.) 

He must construct and put up a galvanized, corrugated, Gaivam«ed iron 

c • r ^ J *u • roof, gutters, kc. 

u^on root upon a proper iron frame, supported upon the iron 

beams of the ceiling of the upper story, and properly 

secured to them, and to the walls of the building. It must 

have suitable eave gutters, scuttle, &c., complete, moulded 

and fitted as per detail drawings. He must'also furnish 

and set in place, cast iron thresholds to all the interior Thresholds, 

doors. 

He must furnish all the dowels, cramps, ties, bars, truss- Misceuaneous, 
rods, stirrups, bolts, and other iron-work, necessary to 
give permanency, and stability to the building, of the best 
American iron, and as they may be wanted for use ; and 
any delay, from want of delivery, shall subject the con- 
tractor to a deduction of twice its value froih his compen- 



Digitized by 



Google 



10 

sation for work performed, and materials furnished. He 
must do, and perform all the blacksmith and iron-worker's 
Jobbing. jobbing on the building, furnishing tools, labor, and all 

materials for the above work, to the full satisfaction of the 
superintendent. 



Lnmb«r. 



Scantling* 



Finishing!. 



Stair-rails. 
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Post office fli- 
Ungs. 



CARPENTER, AND JOINER^S WORK, LUMBER, ETC. 

All the lumber must be of the best quality, free from 
unsound knots, shakes, or rots, well and thoroughly sea- 
soned, (by kiln drying when necessary,) and proper for 
the various purposes, and uses for which it is destined. 

The joist, or scantling, must be spruce or white pine; the 
floor boards f-inch heart, hard pine, not more than 6 inches 
in width ; the doors, and other inside finishings, and window 
firames, must be first quality white, or spruce pine ; and 
the stair-rails, best quality of mahogany for the pUrpose. 

The floors of all the stories must be | inch thick, milled, 
jointed, and matched, not over 6 inches wide, laid on 
scantling 3 by 4 inches, fastened to the brick-work in a 
thorough manner, with the spaces between them filled 
with cement concrete by the mason, same as the haunches 
of the arches, and brought up level with their tops. The 
scantlings must be not more than 1 6 inches apart, from cen- 
tre to centre, and the floors blind-nailed, each board to 
each joist, or scantling. All the ceilings, and other parts of 
the building requiring it, must be furred, and properly pre- 
pared, for lathing and plastering. 

The sash of the exterior of the building must be of white 
pine, properly hung with weights, and securely and 
properly fastened. The sash for the interior must be of 
the same material, and such as require weights and fast- 
ings are to have them, and the rest may be fastened securely 
and permanently in their places. 

The doors must be finished as per drawings, being J 
inch thick, properly panelled throughout the 'building, 
panels sunk on both sides with moulded slips, &c. ; hung 
to the jambs by 3 best cast iron butt hinges, 4 by 4 J inches, 
with If-inch screws, and have best 3-tumbler mortice locks, 
(of E. Robinson's make,) best porcelain knobs, and bronzed 
trimmings. 

The entrance story, to be used for the post office, must 
be fitted up with glazed windows, pine sash, and letter 
boxes with openings, for delivery of letters, &c., as the 
superintendent may direct. (Vide detail drawings.) 

He must also construct the wood-work for the privies' 
building in the yard heretofore mentioned. 
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The mahogany stair-rail will be 2i by 3 inches, wrought [ 

to pattern in best manner. ^ 

He must construct all the centres for the arches, trim- centrci. ., 

mers, &c,; furnish, and put on, proper guards, and casings casingitoBe- J 

to the cut stone-work, to ensure it against damage while work. j 

the work is going on, and be responsible for any damage i 

that may occur to it from neglect of such precaution ; con- i 

struct, and put up all the necessary ventilating trunks; \ 

fully construct, and complete all the other carpenter and 
joiner's work on the building, and do all the jobbing, &c., J<>*>wii|. 
required of the carpenter, and joiner, furnishing all the 
materials, and executing the whole work in a faithful, and 
workmanlike manner, to the acceptance of the superin- 
tendent, 

PLASTERING, STUCCO-WORK, ETC. 

All the ceilings must be lathed, and plastered in three cemng^ 
coats, and finished in stucco ; all the brick walls must be ^'*® ^^^ ^^^^ 
plastered with two coats, and, when required, divided off two coats on tht 
into ashlar, colored in imitation of granite, and left coarse- Graiteftaiih. 
finished with the float in the best manner, so as to prevent 
defacement, and the condensation of moisture ; and, also, 
plaster the walls and ceilings of the privies in a proper 
manner, leaving the walls rough as above. All the 
rooms must have a moulding, in the angles at the ceiling, oomice or angle 
as represented on the drawings. moulds. 

All of the materials must be of the very best quality for 
the purpose, and all the work, including the necessary 
jobbing, must be executed in the most workmanlike man- lobbinf. 
ner, to the acceptance of the superintendent. 

PAINTING AND GLAZING. 

All the glazing must be done with the best quality of GUwini 
American crown glass, well bedded back, puttied, and left 
clean, and perfect on the completion of the work. 

The number of lights, sizes, &c., as indicated on the 
drawings. 

All the exterior iron-work of the building must be Exterior iron- 
painted four coats of best quality New Jersey zinc paint, ^°*' 
sanded in two coats, except roof, and finished in imitation oif 
granite. 

All the interior iron- work must have four coats of the inside iron-work, 
above zinc paint, finished in imitation of bronze, or other- 
wise, as may be directed, and have two coats of varnish. 

A.11 the wood-work, except the floors and mahogany orainedwork,^ 
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Varnishing. 



Oiling and var- 
nishing floors. 



work, usually painted in such buildings, niust be painted 
three coats pure white lead, properly toned, and pure lin- 
seed oil, and grained in oil colors in imitation of woods, or 
marble, as may be directed by the superintendent. 

All the graining must have two coats of best copal 
varnish, and the mahogany- work, coats sufficient to give it 
proper body, and be polished in the best manner. 

All the floors must be oiled in the most thorough man- 
ner, and, if thought necessary, varnished with one coat. 

The painter must also paint the wood-work of the 
privies in a proper manner, and glaze the windows. 



GENERAL CONDITIONS. 



Manner of exe- 
cuting the work. 



Work and mate- 
rial not specified. 



To be done under 
superintendent. 



Omissions, addi- 
tions, and altera* 
tions. 



All the work must be done in the best and most work- 
manlike manner, of proper, and appropriate material, ac- 
cording to the plans herein before cited, and the foregoing 
specifications ; and every thing necessary to the proper, 
and complete execution of said plans must be done and 
finished, whether the same may have been, herein, speci- 
fied or not ; and all such necessary work, or materials, 
which may not have been set forth in these specifications, 
must be done, and materials furnished, in a manner corre- 
sponding with the rest of the work, as well, and as faith- 
fully, as though the same were herein particularly de- 
scribed and provided for. 

Every part of the building must be executed under the 
supervision^ of the forementioned superintendent, and be 
subject to his entire approval ; and, in case any omissions, 
additions, or alterations of the plans may be required by 
the Treasury Department during the progress of the work, 
the same shall be acceded to by the contractor, or con- 
tractors, and carried into effect, without in any way vio- 
lating, or vitiating any contract which may have been made 
for work, or material ; and all such omissions, additions, 
or alterations shall be estimated for, and the value thereof 
agreed upon, and approved by the Department, and added 
to, or deducted from, the contract, by endorsement upon 
its back, as the case may be, before going into executfon, 
or no allowance will be made for them by either party. 
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MANNER OF MAKING BIDS. 



In making bids for the above work, the Department spe- 
cially requires them to be made in detail — that is, by bills 
of parcels of each article and separate kind of work, to 
which the prices of such article and kind of work are to 
be affixed, respectively, and then comprised in one gross 
amount. 

Office op the Construction of BuiLDiNas, 

Treasury Department^ July 27, 1855. 
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SPECIFICATIONS 



BUILDING THE CUSTOM-HOUSE 



POST OFFICE 



BELFAST, MAINE 



Prepared at the Office of the ConBtruction of BuildiDgs, Treasury Department, 
Washington, D. C. 



WASHINGTON: 

A. O. P. NICHOLSON, PUBLIC PEINTEK. 
1855. 
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SPECIFICATIONS 



BUILDING THE CUSTOM-HOUSE AND POST OFFICE 



BELFAST, MAINE. 



Specifications for erecting a new custom-house, including accom- 
modations for a Post Office, at Belfast, Maine, which is to be done 
(under the direction of a Superintendent appointed by the Hon. Secre- 
tary of the Treasury, for that purpose ) according to the following, 
enumerated, drawings, consisting of plans, elevations, sections, and 
working drawings, designed, and prepared at the Office of the Con- 
struction of Buildings, Treasury Department, and agreeably to such 
further drawings, and directions, in explanation thereof, as may, 
hereafter, from time to time, be furnished tnerefrom : 

DRAWINGS. 

No. 1. Plans, Elevations, and Section. Drawings. 

2. Details of Exterior, &c. 

3. Details of Interior, &c. 

GENERAL DESCRIPTION OP THE WORKS. 

The building will front upon Main street, and be located. Location, 
as indicated by the drawings, between that and Franklin 
street, the east end being 7 feet 6 inches from the latter 
street. The heights of the entrance-story floor, and the 
grade of the grounds around the building, are to conform 
to the diflferent drawings. 

On the sides, and ends of the building, there will be Sfy-uihS^*''^ 
sunk area9^ or sky-lights, to each cellar window, extend- 
ing from the top of the grade of the ground down to the bot- 
tom of their sills. They will be covered with a suitable covering 
and substantial wrought iron grating, let into a rebate in 
a suitable curbstone which must surround them, and be 
there properly secured. 

The walls of these areas will be rubble-stone masonry ^«» ^***»* 
twelve (12) inches thick, resting on a foundation eighteen 
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Paving of area. 



Paving of side- 
walk. 



Cellar walla. 



Window Jamba. 



Size of stone. 



Stone-work. 



Outside doors, 
window frames 

Floors. 



Ceiling of 
upper storf. 



(18) inches thick, which must go below ihe action of the 
frost. The top of the wall must be finished to receive the 
curbstones in a proper manner. The bottoms of ihe 
areas must be paved with brick, and each be provided 
with a small drain to discharge, outside of the walls, into 
the ground, any water that may fall into them through the 
grating. 

The sidewalks of the two streets, and the approaches 
to the building from them, must be paved either with the 
best hard-paving brick, or stone flagging, laid to a curb- 
stone of the best material and form to be obtained in the 
vicinity. 

The cellar walls must be constructed of proper cellar- 
wall stones, laid in courses, upon foundations of large stones 
laid in the most perfect manner, on a bed of concrete, (if 
required for its proper stability,) and otherwise fully 
secured against any settlement. The window jambs, 
and heads in the cellar wall, must be rough-hammered 
to receive the window frames and sashes, as may be 
found to be best. The stones, for the foundations, should 
be of the largest size convenient to be obtained, and those 
for the cellar walls should be of the best, and most 
proper size for the work. They should be bonded toge- 
ther in the strongest manner, full flushed with cement 
mortar, and well bedded in the same. 

The underpinning, the door and window sills, the door 
steps, &c., will be of the best quality of granite found in 
the vicinity. 

The stone-work of the building must be well and pro- 
perly dressed, with good surfaces, and arrises, the joints 
small, and well pointed, the beds, and builds full to the 
square, and perfect, and the whole to be left clean, and 
perfect on the completion of the building. 

The exterior of the building, above the underpinning, 
including the belt courses, capitals, mouldings, and most 
of the cornice, wiU be constructed with best quality of 
brick- work, the outside facing being of pressed-face brick, 
and the moulding brick made to conform to shape shown 
on the drawing ; a part of the cornice will be of iron, 
as shown by the drawing. 

The outside doors, and the bead of the window frames, 
and the window shutters and their frames, must be of iron. 

The floorings, of the whole building, are to be composed 
of small segmental arches, of hard-burned brick-work, turned 
from wrought iron beams resting upon the exterior walls, and 
upon girders supported by cast iron columns, and by the 
said walls ; the whole covered with tile^ or southern pine 
flooring plank, or boards. The ceiling, of the upper story, 
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must also be composed of iron beams, and brick arches, 
their haunches brought up with suitable material, so that 
there shall be a descent from the centre of the building to 
the eaves, of not less than three (3) inches over each beam, 
and the whole covered with " asphalt," to carry off any 
water that may percolate through the iron covering of the 
roof. The columns, resting upon stone foundations be- 
low the cellar paving, must extend up through the cellar 
and the several stories, and support their floors, and ceil- 
ings. 

The thickness, of the brick-work, of the arches, must be 
the width of a brick. Proper scantling, furnished, and put 
in, by the carpenter, with such aid, as may be required, 
from the bricklayer, must be laid, and fastened on the 
hrick-work, to receive the floor, and nail it to ; while, at the 
proper time, the bricklayer must fill in the haunches of the 
arches, and spaces between the scantling, up to a level with 
their top, >vith concrete of cement mortar, brickbats, 
coarse gravel, &c., and make it level and proper to re- 
ceive the floors of wood. In such floors as are to be 
covered with stone, or marble tile, the scantling must be 
left out. 

A flue, lor ventilation, is to be made from the upper part ventilating flues, 
of each room throughout the building : they are to go up 
to the attic, and thence, be carried by wooden trunks to 
the chimney tops without smoke flues, and through them 
to their tops, and must have an Arnott's ventilating regis- 
ter to each flue. ^ 

Wooden blocks must be walled in wherever required, wocksr**^^*^" 
to which to secure the jamb casings and other wood- work. 

The floor, of the cellar, must be paved, throughout, with ceiiw floor, 
the best paving brick, upon a bed of concrete 6 inches 
thick, in the very best manner. 

The entrance hall, and vestibule to the post oflico, in the 
first story, and the vestibules to the custom-house, and C 

room, in the second story, must be paved with the best 
quahty 2-inch marble, or German tile, laid in diagonal 
courses with cement mortar, in tesselated manner, with 
colors, dark and light, alternating. 

Drains must be constructed, leading from the eave con- ^'**"- 
ductors to the gutters of the streets, to carry off the waste 
waste water from the premises, as may be directed by the 
superintendent. 

All the partitions in the building will be 8 and 10-inch interior hoiiow 
hollow brick walls. On the delivery of the iron-work at '^*"»- 
the building, the mason must furnish the necessary rigging, 
staging, labor, and tools, not belonging to the iron-worker 
or blacksmith's trade, to put the same into its place ; and 
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Btairs. 



Cast iron eave 
conductors in- 
perted in outside 
walls. 



Eave i^pes,' 
elbows, k.e. 



do, and perform all the work necessary thereto, except 
what belongs to the said trades, being assisted therein by 
said tradesmen, who must in all cases do, and perform 
all the work, properly pertaining to their respective trades, 
in said iron-work, the mason being responsible for its 
proper insertion, and permanency in the building. 

'I'he stairways, to the building, must be of wrought^ and 
cast iron-work, with a mahogany hand-rail, in two flights, 
extending fron) the cellar to the upper story. The cellar 
stairs must be of iron, and with proper sized iron hand- 
rail. 

At the rear side, near the corners of the building, there 
must be inserted in the outside walls, two cast iron eave 
conductors, Jive (5) inches in diameter, and half (J) an 
inch thick, extending from the eaves to the forementioned 
drains, to convey the water to them ; these pipes must be 
fully secured against the action of frost. 

The conductors must be put up in sections, with their 
proper eave pipes, turns, and elbows, as the work pro- 
gresses, and have their joints well calked and secured 
with lead. 

On the rear of the premises, there must be constructed 
a suitable building lor privies, &c., for the use of the 
building. The exterior and partition walls must be of 
brick, the floors of flagging stone, and the roof slated. It 
must contain 4 divisions, 3 by 4J feet, with a passage in 
front of them 3J feet wide, and be 10 feet high. It must 
be constructed with the necessary doors, windows, seats, 
boxes, urinary sinks, ventilating flues, &c., required, and 
be fuUy completed in the best manner. 



DIGGING, GRADING, &o. 



Excavation. 



B^movinf 
and rubbish. 



The necessary excavation for putting in the founda- 
tion, cellar walls, and all other works of a similar na- 
ture pertaining to the building, must be done promptly, 
and as directed by the superintendent. 

The spaces on each side of the foundation walls, and 
outside of the exterior cellar walls, must be filled in with 
proper earth, and thoroughly rammed throughout ; the in- 
side must be brought up to within 6 inches of the paving 
of the cellar, smd properly prepared to receive the con 
Crete bed, which must be laid on it, and, on the exterior^ 
filled, with proper earth, up to the proper grade line of the 
premises as may hereafter be more definitely determined. 

All the surplus earth, and material, that may come out of 
the cellar, and trenches, not required for the purpose ot 
grading, must be carted away ; and all the rubbish that 
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may accumulate during the progress of the work must be 
carted away, or deposited on the ground, and properly 
graded, as the superintendent may direct. On tne com- 
pletion of the work, all the streets, and grounds must be 
cleared up, and such disposition made of all the refuse 
materials as may be directed. 

STONECUTTER, MASON, AND BRICKLAYER'S WORK. 

The cement mortar must be composed of materials of Worur. 
the best quality ; the hydraulic cement be fresh burned, 
perfectly ground, securely put up, and kept dry until used ; 
and the sand of suitable size for the various purposes, clean, 
and sharp gritted. The lime, for the lime mortar, must be 
fresh, and wood-burned^ and the sand of best quaUty, proper 
sized, and sharp gritted. 

When the above materials are wanted for use, they must 
be well, and properly mixed, for their several purposes, and 
thoroughly manipulated, as may be directed by the super- 
intendent, and the mortar used in its most perfect state for 
the purposes required. 

The brick must all be of the best quality, firm in texture, ^^^^* 
hard-burned, and laid in the most sohd manner. 

All the stone-work must be laid with full flushed joints, Manner of laying, 
in cement mortar, the joints raked out, to receive the yoira- 
kg, while the mortar is sufficiently moist for the purpose, 
and the pointing must be done when the work shall nave 
become sufficiently dry to allow of its being properly 
performed. 

The underpinning stones must be properly cramped, and StSSwel.*™* 
anchored to one another, and also to the brick- work, by 
cramps, furnished by the iron- worker. They must be pro- 
perly let into, and bedded in the stone, and secured with 
brimstone, in the best manner, by the mason. 

All the stone-work must be backed up with brick-work, Backinf. 
in cement mortar, with a space of two (2) inches next to 
the inner course towards the cellar, which must be tied to 
the walls by headers, every fifth course, at intervals of two 
bricks. All the exterior brick walls of the building must 
be laid in lime mortar with a space of two inches next to 
the inner course of brick towards the rooms, which course 
must be tied to the walls by leaders, every fifth course, at 
intervals of two bricks. Where heavy weights come on 
the exterior walls, the open space must be made solid, a soiid at bcannf^ 
sufficient distance around it, to ensure proper stability to 
receive the weight imposed; and when a girder, or beam 
rests on the wall, a cast iron wall plate, furnished by the Waii plates, 
iron-worker, of proper size and thickness, must be inserted 
under them. 
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Gratei. 



Hearths. 



TIcAtiDg appa- 
nitui. 



Fircpiacw. "pfjg fireplaccs must be made with fire-brick, and 

have a marble mantel, to be worth $20 each, exclusive of 
their setting ; and, if required, coal grates, (worth $15 each, 
exclusive of their setting,) with all the requisite fixtures, 
must be furnished, and properly set in each fireplace. 
The hearths must be best quality, fire-proof, stone for the 
purpose, twenty inches wide from the face of the mantel, 
and five feet six inches long. 

There must be constructed in the cellar one furnace, of 
sufficient power and capacity to warm the entire building, 
furnished with the necessary cold-air trunks and tin 
hot-air flues, of proper and sufficient size, leading to all 
the rooms ; and, when necessary or required, they must 
be carried up through the antae. The whole to be finished 
complete, and put up in good working order, with all the 

Hot-air regtttera hot-air registers, &c. In the entrance story, 3 hot-air 
registers 15 by 19 inches; and in the second story, 3 ditto 
11 by 15 inches: all which must be inserted in soapstone 
frames. The walls, throughout the entire work, must be 
carried up in regular, horizontal, courses, not exceeding 
three (3) leet in height, unless otherwise directed by the 
superintendent. 

Suitable coal-shdes, to lead to the cellar, must be con- 
structed from the sidewalks, with proper covers, &c. 

The mason must give the price, per thousand, for laying 
any extra brick-work required. 

The contractors must liirnish all the stone, brick, mortar, 
labor, staging, and all other materials incident to the stone- 
work, mason work, and bricklayer's work on the buildings; 

Jobbing. do and perform all the jobbing pertaining to the brick, 

stone, and mason's work, required in completmg this build- 
ing, or its appurtenances, without any extra charge for the 
same; and perform all the work in the best manner, to tue 
acceptance of the superintendent. 



Coal tlidet. 



Extra brick«work. 



IRON-WORK. 



Ante. 



Reams a 
girders. 



There will be in the entrance story 5 square antae thir- 
teen (13) inches square and three-quarters (|) of an inch 
thick, and one in the upper story 13 by 6 inches f inch 
thick All the above will have capitals and bases, as shown 
on the drawings. (Vide '* detail" drawings.) 

The girders of the entrance-story ceiling and second 
story floor will be of cast-iron, and must be furnished by 
the contractor. 

There will be furnished by the Treasury Department 
the following wrought iron beams and girders^ for the floors 
and ceilings, viz : 
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1 girder 25 feet 9 inches long, 18 inches deep. 
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together with the cramps necessary for the proper securing 
of the beams, and girders together, and to the walls of the 
building, as shown in detail drawings. They will be 
delivered, upon a suitable wharf, at Belfast, by the De- 
partment, and, by the contractor, taken thence, and put 
into the building. 

The window-shutter casings are to be of cast iron, but window, 
the shutters must be of wrought iron, properly hung to 
the frames, having suitable fastenings, &c., complete. The 
outside doors must also be constructed of wrought iron, 
properly hung to the cast-iron frames, as shown on the 
drawings, having suitable locks, knobs, bolts, &c., complete. 
(See detail drawing No. 2.) 

The iron-worker must furnish, to the mason, as he may Tonimiih m 
need it for use, all the iron- work mentioned, in the former ^"■^***' 
part of these specifications, as to be furnished by the iron- 
worker, and the mason, or bricklayer mupt insert the same 
in the building, as it progresses. 

The antaes must be cast perfectly true, and straight, or Anuecaittrue. 
their surfaces planed, or turned to make them so ; all the 
bearing joints, antae girders, beams, window frames, &c., 
must be turned, planed, or fitted perfectly true to each 
other; all the grooves for receiving doors, shutters, &c., 
raust be planed true and straight. 

The iron-woiker must furnish, construct, and put up, with 
such assistance as the mason should give in his part of the 
work, the stairs, of wrought, and cast iron, from the cellsu: Stoirwayi. 
to the floor of the second story. The steps and risers must 
be not less than f thick, properly moulded, wrought, and ' 

corrugated, and securely fastened to the brick walls, having 
properly-moulded balusters secured to the steps by nuts 
and screws, and supporting a mahogany rail, above the 
cellar, to be put on by the carpenter. (See detail drawing 

. He must construct and put up a galvanized, corrugated, ^™utt^|kc. 
won roof upon a proper iron firame, supported upon the iron 
beams of the ceiling of the upper story, and properly se- 
cured to them, and to the walls of the building. It must 
l^ave suitable eave gutters, scuttle, &c., complete, moulded 
and fitted as per detail drawing No. 3. He must also 
fomish, and set in place, cast iron thresholds to all the THreriioM^ 
Miterior doors. 
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Mifcellaneoas. 



Jobbing. 



He roust furnish all the dowels, cramps, ties, bars, truss- 
rods, stirrups, bolts, and other iron-work, necessary to 
give permanency, and stability to the building, of the best 
Am(3rican iron, and as they may be wanted for use ; and 
any delay, from want of delivery, shall subject the contrac- 
tor to a deduction of twice its value from his compensation 
for work performed, and materials furnished. He must do, 
and perform all the blacksmith and iron-worker's jobbing 
on the buildings, furnishing tools, labor, and all materials 
for the above work, to the full satisfaction of the superin- 
tendent. 



Lumber. 



SctntUng. 



Finiiliings. 



Stair-raili. 
Floon. 



D00M« 



Poft offlee flt« 
tings. 



CARPENTER, AND JOINER'S WORK, LUMBER, ETC. 

All the lumber must be of the best quality, free from 
unsound knots, shakes, or rots, well and thoroughly sea- 
soned, (by kiln drying when necessary,) and proper for 
the various purposes, and uses for which it is destined. 

The joist, or scantling, must be spruce or white pine; the 
floor boards f-inch heart, hard pine, not more than 5 inches 
in width ; the doors, and other inside finishings, and window 
firames must be first quality white, or spruce pine ; and 
the stair-rails, best quality of mahogany for the purpose. 

The floors of all the stories must be f-inch thick, milled, 
jointed, and matched, not over 6 inches wide, laid on 
scantling 3 by 4 inches, fastened to the brick-work in a 
thorough manner, with the spaces between them filled 
with cement concrete by the mason, same as the haunches 
of the arches, and brought up level with their tops. The 
scantlings must be not more than 1 6 inches apart, from cen- 
tre to centre, and the floors blind-nailed, each board to 
each joist, or scantling. All the ceilings, and other parts of 
the building requiring it, must be furred, and properly pre- 
pared, for lathing and plastering. 

The sash of the exterior of th^ building must be of 
white pine, properly hung with weights, and securely 
and properly fastened. The sash for the interior must be 
of the same material, and such as require weights and 
fastings are to have them, and the rest may be fastened 
securely and permanently in their places. 

The doors must be finished as per drawings, being | 
inch thick, properly panelled throughout the building, 
panels sunk on both sides with moulded slips, &c. ; hung 
to the jambs by 3 best cast iron butt hinges, 4 by 4J 
inches, with If-inch screws, and have 7-inch best 
mortice locks, (of E. Robinson's make,) best porcelain 
knobs, and bronzed trimmings. 

The entrance stor}^ to be used for the post office, must 
be fitted up with glazed windows, pine sas^i, and letter boxes 



Digitized by 



Google 



11 

between the iron antae, with openings, for delivery of letters, 
&c., as the superintendent may direct. (Vide detail draw- 
ing No. 3.) 

The custom-house room must be fitted up with suitable Jjjjjjjy^^^"***"*' 
counters, and their appendages, of mahogany, (proper for 
the business of the department.) The above includes suit- 
able drawers and cupboards, under the counter ; but no 
desks, nor fixtures upon it. 

There must be constructed a fly door to the custom- ^^ *«>»• 
house room, the frame J thick, light panels, covered with 
baize, hung with 4 by 4-inch butt hmges, and furnished 
with knobs, springs, &c., complete. 

He must also construct the wood-work for the privies' 
building in the yard heretofore mentioned. 

The mahogany stair-rail will be 2i by 4 inches, wrought 
to pattern in best manner. 

He must construct all the centres for the arches, trim^ centw** 
mers, &c. ; furnish, and put on, proper guards, and casings ^"J^"***"®" 
to the cut stone-work, to ensure it against damage while 
the work is going on, and be responsible for any damage 
that may occur to it from neglect of such precaution ; con- 
struct, and put up all the necessary ventilating trunks; 
My construct, and complete all the other carpenter and 
joiner's work on the builaings, and do all the jobbing, &c., Jo»>binc. 
required of the carpenter, and joiner, furnishing all the 
materials, and executing the whole work in a faithful, and 
workmanlike manner, to the acceptance of the superin- 
tendent. 

PLASTERING, STUCCO-WORK, ETC. 
All the ceilings must be lathed, and plastered in three ceiimgs. 

1 r- ' 1 J • . M \ 1 f- 1 11 1 Three coat work. 

coats, and finished m stucco ; all the brick walls must be 

plastered with two coats, and, when required, divided off Jjjl^^*'^^^'****® 

into ashlar, colored in imitation of granite, and left coarse, Granite flniih. 

finished with the float in the best manner, so as to prevent 

defecement, and the condensation of moisture ; and, also, 

plaster the walls and ceilings of the privies in a proper 

manner, leaving the walls rough as above. All the rooms 

must have a moulding, in the angles at the ceiling, as re- comice or angit 

presented on the drawing Nos. 1 & 3. '"'*"***• 

All of the materials must be of the very best quality for 
the purpose, and all the work, including the necessary 
jobbing, must be executed in the most workmanlike man- Jobbing, 
nertothe acceptance of the superintendent. 



Digitized by 



Google 



12 



PAINTING AND GLAZING. 



oiiuinc A.11 the glazing must be done with the best quality of 

American crown glass, well bedded back, puttied, and left 
clean, and perfect on the completion of the work. 

The number of lights, sizes, &c., as indicated on the 
drawings. 
Exterior iron- All the cxterfor irou-work of the building must be 
^°' painted four coats of best quality New Jersey zinc paint, 

sanded in two coats, except roof, and finished in imitation of 
granite, 
iniideiron-work. AH the interior iron- work must have four coats of the 
above zinc paint, finished in imitation of bronze, or other- 
wise, as may be directed, and have two coats of varnish. 
All the wood-work, except the floors and mahogany 
work, usually painted in such buildings, must be painted 
three coats pure white lead, properly toned, and pure lin- 
seed oil, and grained in oil colors in imitation of woods, or 
marble, as may be directed by the superintendent. 

All the graining must have two coats of best copal var- 
nish, and the mahogany-work, coats suiEcient to give it 
proper body, and be polished in the best manner. 

All the floors must be oiled in the most thorough man- 
ner, and, if thought necessary, varnished with one coat. 

The painter must also paint the wood-work of the privies 
in a proper manner, and glaze the windows. 



Gnined work. 



Vamiihing. 



Oiling and var] 
nishing flours. 



Manner of exe- 
cuting the work. 



Work and mate- 
rial not ipecified. 



To be done under 
superintendent. 



GENERAL CONDITIONS. 

All the work must be done in the best and most work- 
manlike manner, of proper, and appropriate material, ac- 
cording to the plans herein before cited, and the foregoing 
specifications ; and every thing necessary to the proper, 
and complete execution of said pleuis must be done and 
finished, whether the same may have been, herein, speci- 
fied or not ; and all such necessary work, or materials, 
which may not have been set forth in these specifications, 
must be done, and materials furnished in a manner corre- 
sponding with the rest of the work, as well, and as faith- 
fully, as though the same were herein particularly de- 
scribed and provided for. 

Every part of the building must be executed under the 
supervision of the forementioned superintendent, and be 
subject to his entire approval ; and, in case any omissions, 
adaitions, or alterations of the plans may be required by 
the Treasury Department during the progress of the work, 
the same shall be acceded to by the contractor, or con- 
tractors, and carried into effect, without in any way vio- 
lating, or vitiating any contract which may have been made 



Digitized by 



Google 



13 

for work, or material ; and all such omissions, additions, omiirf^f, «ddi- 
or alterations shall be estimated for, and the value thereof ttonl! 
agreed upon, and approved by the Department, and added 
to, or deducted from,' the contract, by endorsement upon 
its back, as the case may be, before going into execution, 
or no allo^wance will be made for them by either party. 

MAKNEB OF MAKING BIDS. 

In making bids for the above work, the Department spe- 
cially requires them to be made in detail — that is, by bills 
of parcels of each article and separate kind of work, to 
which the prices of such article and kind of work are to 
be affixed, respectively, and then comprised in one gross 
anoount. 

Office op the Construction of Buildings, 

Treasury Department, April 19, 1855. 
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SPECIFICATIONS 



BUILDING THE CUSTOM-HOUSE 



POST OFFICE 



GLOUCESTER, MASSACHUSETTS^ 



Prepared at the Office of the Construction of Buildings, Treasury Department. 
Washington, D. C. 



WASHINGTON: 

A. 0. P. NICHOLSON, PUBLIC PRINTER. 
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SPECIFICATIONS 



BUILDING THE CUSTOM-HOUSE AND POST OFFICE 



GLOUCESTER, MASS. 



Specifications for erecting a new custom-bouse, including accom- 
modations for a Post OflBce, at Gloucester Mass., which is to be done 
(under the direction of a superintendent appointed by the Hon. Secre- 
tary of the Treasury, for that purpose) according to the following, 
enumerated, drawings, consisting of plans, elevations, sections, and 
working drawings, designed, and prepared at the Office of the Con- 
struction of Buildings, Treasury Department, and agreeably to such 
further drawings, and directions, in explanation thereof, as may, 
hereafter, from time to time, be fiirnished therefrom : 

DRAWINGS. 

No. 1. Plans of foundations and cellar. Drawings. 

2. Plans of first and second stories. 

3. Front and end elevations. 

4. Longitudinal and transverse sections. 

5. Details of roof, &c. 

6.. " exterior, &c. 

7. " " and interior, &c. 

8. " cornice, stairs, &c. 

9. ** miscellaneous finishings. 

GENERAL DESCRIPTION OF THE WORKS. 

The building will front upon Spring or Front street, its Locauon. 
front line being fifteen (15) feet fi"om said street, and its 
west flank eight (8) feet from Pleasant street. The 
entrance story floor will be four (4) feet above the pres- 
ent surface of the ground at the northwest corner of the lot 
at Pleasant street. 

The premises on the west and south of the building 
must have a proper ^rade from the sidewalks uj^ to the 
steps, and underpinning of the building to conform to 
the drawings ; and on the east and north, a proper grade 
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Cellar window 
sky-lights. 



Covering. 



Area walls. 



Paving of area. 



Paving of side- 
walk. 



Cellar walls. 



Window jambs. 



Size of stone. 



Stone-work. 



from the ground line on the drawings in each direction 
from the building. 

On the sides and ends of the building, there will be 
sunk areas, or sJcy-hghtSy to each cellar window, extending 
from the top of the grade of the ground down to the bot- 
tom of their sills. They will be covered with a suitable 
and subst^.ntial wrought iron grating, let into a rebate in a 
suitable^ curb stone which must surround them, and be 
there properly secured. 

The walls of these areas will be rubble-stone masonry 
twelve (12) inches thick, resting on a foundation eighteen 
(18) inches thick, which must go below^ the action of the 
frost. The top of the wall must be finished to receive the 
curbstones in a proper manner. The bottoms of the areas 
must be paved with brick, and each be provided with a 
small drain, to discharge, outside of the walls, into the 
ground, any Avater that may fall into them through the 
grating. ^ 

The sidewalk of the street, and the approaches to the 
building from it, must be paved either with the best hard 
paving brick, or stone flagging, laid to a curbstone of the 
best material and form to be obtained in the vicinity. 

The cellar wails must be constructed of proper cellar- 
wall stones, laid in courses, upon foundations of large stones 
laid in the most perfect manner, on a bed of concrete, (if 
required for its proper stability,) and otherwise fully 
secured against any settlement. The window jambs, 
and heads in the cellar wall, must be rough-hammered 
to receive the window frames, and sashes, as may be 
found to be best. The stones, for the foundations, should 
be of the largest size convenient to be obtained, and those 
for the cellar walls should be of the best, and most 
proper size for the work. They should be bonded toge- 
ther in the strongest manner, full flushed with cement 
mortar, and well bedded in the same. 

The underpinning, the door sills, steps, &c., wnll be of 
the best quality of granite found in the vicinity. 

The stone-work of the building must be well and prop- 
erly dressed with good surfaces, and arrises, the joints 
small, and well pointed, the beds, and builds full to the 
square, and perfect, and the whole to be left clean, and 
perfect on the completion of the building. 

The exterior of the building, above the underpinning, 
including the mouldings of the panels of the piers^ and 
most of the cornice, will be constructed with best quality of 
brick-work, the outside facing being of pressed-face brick, 
and the moulding brick made to conform to shape shown 
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on the drawing. A part ot the cornice will be of iron, 
as shown by the drawing. 
The outside doors, their frames, circular caps, transom ^»'^»*^« ^^'*''^^» 

J ,' 1 • 1 Ml Window frames, 

and ornamented sash screen, the wuidow sills, post, caps, &c. 
&c., the bead of the window frames, and the window 
shutters and their frames, must be of iron. 

The floorings, of the whole building, are to be composed Floors, 
of small segmental arches, of hard- burned brick-work, turned 
from wrought iron beams resting upon the exterior walls, 
and upon girders supported by cast iron columns, and 
by the said walls ; the whole covered with tile^ or hard 
pine flooring plank, or boards. The ceiling, of the upper ceningof 
story, must also be composed of iron beams, and brick upper story, 
arches, their haunches brought up with suitable material, 
so that there shall be a descent from the centre of the 
building to the eaves, of not less than three (3) inches over 
each beam, and the whole covered with *' asphalt," to carry 
off any water that may percolate through the iron covering 
of the roof. The columns, resting upon square piers in 
the cellar with their stone foundations below the cellar 
paving, must extend from said piers up through the stories, 
and support their floors, and ceilings. 

The thickness, of the brick- work, of the arches, must be 
the width of a brick. Proper scantling, furnished, and put 
in, by the carpenter, with such aid, as may be required, 
from the bricklayer, must be laid, and fastened on the 
brick- work, to receive the floor, and nail it to ; while, at the 
proper time, the bricklayer must fill in the haunches of the 
arches, and spaces between the scantling, up to a level with 
their top, with concrete of cement mortar, brickbats, 
coarse gravel, &c., and make it level and proper to re- 
ceive the floors of wood. In such floors as are to be 
covered with stone, or marble tile, the scantling must be 
left out. 

A flue, lor ventilation, is to be made from the upper part venuiaung flues 
of each room throughoiit the building : they are to go up 
to the attic, and thence, be carried by wooden trunks to 
the chimney tops without smoke flues, and through them 
to their tops, and must have an Arnott's ventilating register 
to each flue at its opening into the room. 

Wooden blocks must be walled in wherever required, ^ys^^ wooden 
to which to secure the jamb casings and other wood- work. 

The floor, of the cellar, must be paved, throughout, with ceuar floor, 
the best paving brick, upon a bed of concrete 6 inches 
thick, in the very best manner. 

The entrance hall, and vestibule to the post office, in the 
first story ,[and the vestibule to the custom-house and rooms, 
in the second story, must be paved with the best quality 
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2-irtch marble, or German tile, laid in diagonal courses 
with cement mortar, in tesselated manner, with colors, 
dark and light, alternating. 

Drains must be constructed, leading from the eave con- 
ductors to a dry well or cess-pool on the premises, as the 
superintendent may direct, to carry o£F the waste water 
from the premises. 

All the partitions in the building will be 11-inch hollow 
brick walls. On the delivery of the iron-work at the 
building, the mason must furnish the necessary rigging, 
staging, labor, and tools, not belonging to the iron-worker 
or blacksmith's trade, to put the same into its place, and 
do, and perform all the work necessary thereto, except 
what belongs to the said trades, being assisted therein by 
said tradesmen, who must in all cases do and perform 
all the work, properly pertaining to their respective trades, 
in said iron-work, the mason being responsible for its 
proper insertion, and permanency in the building. 

The stairways, of the building, must be of wrought and 
cast iron-work, having a mahogany hand-rail, extending 
from the entrance story to the second one, and around the 
well hole therein, and a proper sized iron handrail to the 
cellar stairs. There will also be a step ladder of wrought 
iron, to ascend from the second story to the roof through a 
scuttle therein. 

At the rear side, near the comers of the building, there 
must be inserted in the outside walls, two cast iron eave 
conductors. Jive (5) inches in diameter, and half (J) an 
inch thick, extending from the eaves to the forementioned 
drains, to convey the water to them ; these pipes must be 
fully secured against the action of frost. 

The conductors must be put up in sections, with their 
proper eave pipes, turns, and elbows, as the work pro- 
gresses, and have their joints well calked and secured 
with lead. 

On the rear of the premises, there must be constructed 
a suitable building for privies, &c., for the use of the 
building. The exterior and partition walls must be of 
brick, the floors of flagging stone, and the roof slated. It 
must contain 5 divisions, 3 by 4J feet, with a passage in 
front of them 3J feet wide, and be 10 feet high. It must 
be constructed with the necessary doors, windows, seats, 
boxes, urinary sinks, ventilattng flues, &c., required, and 
be fully completed in the best manner. 
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DIGGING, GRADING, &c. 

The necessary excavation for putting in the foundation, Excuvatioii 
cellar walls, and all other works of a similar nature per- 
taining to the building, must be done promptly, and as 
directed by the superintendent. 

The spaces on each side of the foundation walls, and 
outside of the exterior cellar walls, must be filled in with 
proper earth, and thoroughly rammed throughout; the inside 
must be brought up to withiu 6 inches of the paving of 
the cellar, and properly prepared to receive the concrete 
bed,which must be laid on it, and the exterior, filled with 
proper earth, up to the proper grade line of the premises, 
as may hereafter be more definitely determined. 

All the surplus earth, and material, that may come out Removing earth 
of the cellar, and trenches, not required for the purpose of *" "* 
grading, must be carted away ; and all the rubbish that 
may accumulate during the progress of the work must be 
carted away, or deposited on the ground, and properly 
graded, as the superintendent may direct. On the com- 
pletion of the work, all the streets and grounds must be 
cleared up, and such disposition made of all the refuse 
materials as may be directed. • 

STONECUTTER, MASON, AND BRICKLAYER'S WORK. 

The cement mortar must be composed of materials of Mortar, 
the best quality; the hydraulic cement be fresh burned, 
perfectly ground, securely put up, and kept dry until used; 
and the sand of suitable size for the various purposes, clean, 
and sharp gritted. The lime, for the lime mortar, must be 
fresh, and tuood-bumed, and the sand of best quality, proper 
sized, and sharp gritted. 

When the above materials are wanted for use, they must 
be well, and properly mixed, for their several purposes, and 
thoroughly manipulated, as may be directed by the super- 
intendent, and the mortar used in its most perfect state for 
the purposes required. 

The orick must all be of the best quality, firm in texture. Brick, 
hard-burned, and laid in the most solid manner. 

All the stone-work must be laid with full flushed joints. Manner of laying, 
in cement mortar, the Joints raked out, to receive the point- 
ing, while the mortar is suflSciently moist for the purpose, 
and the pointing must be done when the work shall have 
become suflSciently dry to allow of its being properly 
performed. 

The underpinnmg stones must be properly cramped, ^SSKd.*"'* 
and anchored to one another, and alsQ to the brick-worfe, 
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Coal slides. 
£xtra brick-work. 



by cramps, furnished by the iron-worker. They must be 
properly let into, and bedded in the stone, and secured 
with brimstone, in the best manner, by the mason. 

All the stone-work must be backed up with brick-work, 
in cement mortar, with a space of two (2) inches next to 
the inner course towards the cellar, which must be tied to 
the walls by headers, every fifth course, at intervals of two 
bricks. All the exterior brick walls of the building must 
be laid in lime mortar with a space of two inches next to 
the inner course of brick towards the rooms, which course 
must be tied to the walls by headers, every fifth course, 
at intervals of two bricks. Where heavy weights come on 
the exterior walls, the open space must be made solid, a 
sufficient distance around it, to ensure proper stability to 
receive the weight imposed ; and when a girder, or beam, 
rests on the wall, a cast iron wall plate, furnished by the 
iron-worker, of proper size and thicknes, must be inserted 
under them. 

The fireplaces must be made with fire-brick, and 
have a marble mantel, to be worth $20 each, exclusive of 
their setting, and, if required, coal grates, (worth $15 each, 
exclusive of their setting,) with all the requisite fixtures, 
must be furnished, aad properly set in each fireplace. 
The hearths must be best quality, fire-proof, stone for the 
purpose, twenty inches wide from the face of the mantel, 
and five feet six inches long. 

There must be constructed in the cellar one furnace, 
of sufficient power and capacity to warm the entire 
building, furnished with the necessary cold-air trunks and 
tin hot-air flues, of proper and sufficient size, leading to 
all the rooms ; and, when necessary or required, they must 
be carried up through the antae. The whole to be finished 
complete, and put up in good working order, with all the 
hot-air registers, &c. In the entrance story, 2 hot-air 
registers 15 by 19 inches, and 2 ditto 11 by l^ inches; 
and in the second story, 2 ditto 11 by 15 inches, and 2 
ditto 15 by 19 inches : all which must be inserted in soap- 
stone frames. The walls, throughout the entire work, 
must be carried up in regular, horizontal, courses, not ex- 
ceeding three (3) feet in height, unless otherwise directed 
by the superintendent. 

Suitable coal-slides, to lead to the cellar, must be con- 
structed, with proper covers, &c. 

The mason must give the price, per thousand, for laying 
any extra brick-work required. 

The contractors must furnish all the stone, brick, mortar, 
labor, staging, and all other materials incident to the stone- 
\vork, mason work, and bricklayer's work on the buildings; 
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do and perform all the jobbing pertaining to the brick, Jobbing, 
stone, and mason's work, required in completing this build- 
ing, or its appurtenances, without any extra charge for the 
same; and perform all the work in the best manner, to me 
acceptance of the superintendent. 

IRON-WORK. 

There will be furnished by the Treasury Department, Beams and 
wrought iron beams and girders^ for the floors, ceilings, and *^"^***^"* 
roof, together with the cramps necessary for the proper se- 
curing of the beams, and girders together, and to the walls 
of the building, as shown in detail drawings. They will 
be delivered, upon a suitable wharf, at Gloucester, by the 
Department, and, b}?^ the contractor, taken thence, and put 
into the building. 

The iron-worker must furnish all the other iron-work re- oie?i?in*^work. 
quired for the building. All that is mentioned in these spe- 
cifications, as to be furnished to the other mechanics on 
the building, and by them to be inserted in the building as 
it progresses, must be furnished to them promptly, as it is 
wanted for use ; and any delay from want of seasonable 
delivery shall subject the contractor to a deduction of twice 
its value from his compensation for work performed and 
materials furnished. 

There will be in the entrance story 5 square antae ten ^"*«*' 
(10) inches S(|uare and five-eighths (|) of an inch thick, 
and (3) round columns twelve (12) inches at their base, 
and ten (10) inches at their necks, and five-eighths (f) of 
an inch thick. In the second story there will be 4 square 
antae and 4 round columns of the same size and thickness 
as those in the entrance story. 

All the above will have capitals and bases, as shown on 
the drawings. (Vide "detail" drawings.) 

The window-shutter casings are to be of cast iron, but W'"**®^- 
the shutters must be of wrought iron, properly hung lo 
the frames, having suitable fastenings, &c., complete. The 
outside doors must also be constructed of wrought iron, 
properly hung to the cast-iron frames, as shown on the 
drawings, having suitable locks, knobs, bolts, &c., com- 
plete. (See detail drawings.) 

The antaes must be cast perfectly true, and straight, or Anup caat troe. 
t^eir surfaces planed, or turned to make them so; all the 
l^earing joints, antae, girders, beams, window frames, &c., 
must be turned, planed, or fitted perfectly true to each 
other ; all the grooves for receiving doors, shutters, &c., 
naust be planed true and straight. 

The iron-worker must furnish, construct, and put up, 
^th such assistance as the mason should give in his part 
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Stairway*- of the work, the stairs, of wrought and cast iron, from 

the cellar to the floor of the second story. The steps and 
risers must be not less than f thick, properly moulded, 
wrought, and corrugated, and securely fastened to the 
brick walls, having properly-moulded balusters secured to 
the steps by nuts and screws, and supporting a mahogany 
rail, above the cellar, to be put on by the carpenter. 
(See detail drawings.) 

He must construct and put up a galvanized, corrugated, 
iron roof upon a proper iron frame, supported upon the iron 
beams of the ceiling of the upper story, and properly 
secured to them, and to the walls of the building. It must 
have suitable eave gutters, scuttle, &c., complete, moulded 
and fitted as per detail drawings. He must also furnish 
and set in place, cast iron thresholds to all the interior 
doors. 

He must furnish all the dowels, cramps, ties, bars, truss- 
rods, stirrups, bolts, and other iron-work, necesssiry to 
give permanency, and stability to the building, of the best 
American iron, and as they may be wanted tor use ; and 
any delay, from want of delivery, shall subject the con- 
tractor to a deduction of twice its value from his compen- 
sation for work performed, and materials furnished. He 
must do, and perform all the blacksmith and iron-worker's 

Jobbing. jobbing on the building, furnishing tools, labor, and all 

materials for the above work, to the full satisfaction of the 
superintendent. 

CARPENTER, AND JOINER'S WORK, LUMBER, ETC. 



Galvanized iron 
roof, gutters, 3ic. 



Thresholds. 



MiHcellaneous. 



Lninb«r. 
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Floors. 



All the lumber must be of the best quality, free from 
unsound knots, shakes, or rots, well and thoroughly sea- 
soned, (by kiln drying when necessary,) and proper for 
the various purposes, and uses for which it is destined. 

The joist, or scantling, must be spruce or white pine; the 
floor boards f-inch heart, hard pine, not more than 5 inches 
in width ; the doors, and other inside finishings, and window 
fiames, must be first quality white, or spruce pine ; and 
the stair-rails, best quality of mahogany for the purpose. 

The floors of all the stories must be | inch thick, milled, 
jointed, and matched, not over 6 inches wide, laid on 
scantling 3 by 4 inches, fastened to the brick-work in a 
thorough manner, with the spaces between them filled 
with cement concrete by the mason, same as the haunches 
of the arches, and brought up level with their tops. The 
scantlings must be not more than ] 6 inches apart, from cen- 
tre to centre, and the floors blind-nailed, each board to 
each joist, or scantling. All the ceilings, and other parts of 
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the building requiring it, must be furred, and properly pre- 
pared, for lathing and plastering. 

The sash of the exterior of the building must be of white 
pine, properly hung with weights, and securely and 
properly fastened. The sash for the interior must be of 
the same material, and such as require weights and fast- 
ings are to have them, and the rest may be fastened securely 
and permanently in their places. 

The doors must be finished as per drawings, being | Doors, 
inch thick, properly panelled throughout the building, 
panels sunk on both sides with moulded slips, &c. ; hung 
to the jambs by 3 best cast iron butt hinges, 4 by 4 J inches, 
with If -inch screws, and have best 3- tumbler mortice locks, 
(of E. Robinson's make,) best porcelain knobs, and bronzed 
trimmings. 

The entrance story, to be used for the post office, must Poat office m- 
be fitted up with glazed windows, pine sash, and letter ^^' 
boxes with openings, for delivery of letters, &c., as the 
superintendent may direct. (Vide detail drawings.) 

The custom-house room must be fitted up with suitable Finish of custom- 

,,♦ 1 «-!/ r house room. 

counters, and their appendages, ot mahogany, (proper tor 
the business of the department.) The above includes suit- 
able drawers and cupboards, under the counter; but no 
desks, nor fixtures upon it. 

There must be constructed a fly door to the custom- Fiy door, 
house rooms, the frames f thick, light panels, covered with 
baize, hung with 4 by: 4-inch butt hinges, and furnished 
with knobs, springs, &c., complete. 

He must also construct the wood-work for the privies' 
building in the yard heretofore mentioned. 

The mahogany stair-rail will be 2i by 4 inches, wrought 
to pattern in best manner. 

He must construct all the centres for the arches, trim- centres, 
mers, &c. ; furnish, and put on, proper guards, and casings casingstone- 
to the cut stone-work, to ensure it against damage while work, 
the work is going on, and be responsible for any damage 
that may occur to it from neglect of such precaution ; con- 
struct, and put up all the necessary ventilating trunks; 
fully construct, and complete all the other carpenter and 
joiner's work on the building, and do all the jobbing, &c., ^ "**' 
required of the carpenter, and joiner, fiirnishing all the 
materials, and executing the whole work in a faithful, and 
workmanlike manner, to the acceptance of the superin- 
tendent. 

PLASTERING, STUCCO-WORK, ETC. 

All the ceilings must be lathed, and plastered in three cemngs. 
coats, and finished in stucco ; all the brick walls must be '^^^ "^^ ^ 
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Two coats on the plastercd with two coats, and, when required, divided oflF 
cJanite fiiuih. mto ashlar, colored in imitation of granite, and left coarse- 
finished with the float in the best manner, so as to prevent 
defacement, and the condensation of moisture ; and, also, 
plaster the walls and ceilings of the privies in a proper 
manner, leaving the walls rough as above. All the 
rooms must have a moulding, in the angles at the ceiling, 
as represented on the drawings. 

All of the materials must be of the very best quality for 
the purpose, and all the work, including the necessary 
jobbing, must be executed in the most workmanlike man- 
ner, to the acceptance of the superintendent. 



Cornice or anglo 
mouidM. 



lobbing. 



PAINTING AND GLAZING. 



Exterior hron 
work. 



Glazing ^11 i]^Q glazing must be done with the best quality of 

American crown glass, well bedded back, puttied, and left 
clean, and perfect on the completion of the work. 

The number of lights, sizes, &c., as indicated on the 
drawings. 

All the exterior iron -work of the building must be 
painted four coats of best quality New Jersey zinc paint, 
sanded in two coats, except roof, and finished in imitation of 
granite. 
Inside Iron- work. All the interior iron- work must have four coats of the 
above zinc paint, finished in imitation of bronze, or other- 
wise, as may be directed, and have two coats of varnish. 

All the wood-work, except the floors and mahogany 
work, usually painted in such buildings, must be painted 
three coats pure white lead, properly toned, and pure lin- 
seed oil, and grained in oil colors in imitation of woods, or 
marble, as may be directed by the superintendent. 

All the graining must have two coats of best copal 
varnish, and the mahogany- work, coats suflScient to give it 
proper body, and be polished in the best manner. 

AH the floors must be oiled in the most thorough man- 
ner, and, if thought necessary, varnished with one coat. 

The painter must also paint the wood-work of the 
privies in a proper manner, and glaze the windows. 



Grained work 



Varnishing. 



Oiling and var- 
nishing floors. 



GENERAL CONDITIONS, 



Manner of exe- 
cuting the work. 



All the work must be done in the best and most work- 
manlike manner, of proper, and appropriate material, ac- 
cording to the plans herein before cited, and the foregoing 
specifications ; and every thing necessary to the proper, 
and complete execution of said plans must be done and 
finished, whether the same may have been, herein, speci- 
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fied or not; and all such necessary work, or materials, work and mate- 
which may not have been set forth in these specifications, "f "°^ ^p^^^^^**- 
must be done, and materials furnished, in a manner corre- 
sponding 'with the rest of the work, as well, and as faith- 
fully, as though the same were herein particularly de- 
scribed and provided for. 

Every part of the building must be executed under the to be done under 
supervisipn of the forementioned superintendent, and be superintendent, 
subject to his entire approval ; and, in case any omissions, 
additions, or alterations of the plans may be required by 
the Treasury Department during the progress of the work, 
the same shall be acceded to by the contractor, or con- 
tractors, and carried into effect, without in any way vio- 
lating, or vitiating any contract which may have been made 
for work, or material ; and all such omissions, additions, omissions, addi- 
or alterations shall be estimated for, and the value thereof {{oJJg; *"** *^^^'^* 
agreed upon, and approved by the Department, and added 
to, or deducted from, the contract, by endorsement upon 
its back, as the case may be, before going into execution, 
or no allowance will be made for them by either party. 

MANNER OF MAKING BIDS. 

In making bids for the above work, the Department spe- 
cially requires them to be made in detail — that is, by bills 
of parcels of each article and separate kind of work, to 
which the prices of such article and kind of work are to 
be aflSxed, respectively, and then comprised in one gross 
amount. 

Office of the Construction of Buildings, 

Treasury Department, June 30, 1855. 
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SPECIFICATIONS 



BUILDING THE CUSTOM-HOUSE AND POST OFFICE 



BARNSTABLE, MASS. 



Specifications for erecting a new custom-house, including acconi- 
moaations for a Post Office, at Barnstable, Mass., which is to be done 
(under the direction of a Superintendent appointed by the Hon. Secre- 
tary o£ the Treasury, for that purpose ) according to the following, 
enumerated, drawings, consisting of plans, elevations, sections, and 
working drawin&;s, designed, and prepared at the Office of the Con- 
struction of Buildings, Treasury Department, and agreeably to such 
further drawings, and directions, in explanation thereof, as may, 
hereafter, from time to time, be furnished tnerefrom : 

DBAWINQS. 

No. 1. Plans, Elevations, and Section* nrtwiof^ 

2. Details of Exterior, &c. 

3. Details of Interior, &c. 



GENElBtAIf DESCBIFnON OF THE WOBES. 

The building will front upon the main county road, its 
front line being some twenty-five or thirty feet back of the 
line of said road. The floor of the entrance story will be 
two feet above the present grade line of the lot where the 
front of the building will come. 

On the sides, and ends of the building, there will be 2/5^2!**^ 
sunk area$i or tky'lighu^ to each cellar window, extend- 
ing from the top of the grade of the ground down to the bot- 
tom of their sills. They will be covered with a suitable coTeiinf 
and substantial turought iron grating, let into a rebate in 
a suitable curbstone which must surround them, and be 
there properly secured. 

The walls of these areas will be rubble-stone masonry ^wtwaii^ 
twelve (12) inches thick, resting on a foundation eighteen 
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Stone-work. 



Ontiide doon, 
window ftramn 
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Floon. 



Ceiliaf of 
upper itorjr. 



(18) inches thick, which must go below the action of the 
frost The top of the wall must be finished to receive the 
curbstones in a proper manner. The bottoms ot the 
areas must be paved with brick, and each be provided 
with a small drain to discharge, outside of the walls, into 
the ground, any water that may fall into them through the 
grating. 

The sidewalk of the street, and the approaches to 
the building from it, must be paved either with the best 
hard-paving brick, or stone flagging, laid to a curbstone 
of the best material and form to be obtained in the 
vicinity. 

The cellar walls must be constructed of proper cellar- 
wall stones, laid in courses, upon foundations of large stones 
laid in the most perfect manner, on a bed of concrete, (if 
required for its proper stability,) and otherwise ftiUy 
secured against any settlement. The window jambs, 
and heads in the cellar wall, must be rough-hammered 
to receive the window frames and sashes, as may be 
found to be best. The stones, for the foundations, should 
be of the largest size convenient to be obtained, and those 
for the cellar walls should be of the best, and most 
proper size for the work. They should be bonded toge- 
ther in the strongest manner, full flushed with cement 
mortar, and well bedded in the same. 

The underpinning, the door and window sills, the door 
steps, &c., will be of the best quality of granite found in 
the vicinity. 

The stone-work of the building must be well and pro- 
perly dressed, with good surfaces, and arrises, the joints 
small, and well pointed, the beds, and builds full to the 
square, and perfect, and the whole to be 'left clean, and 
perfect on the completion of the building. 

The exterior of the building, above the underpinning, 
including the belt courses, capitals, mouldings, and most 
of the cornice, will be constructed with best quality of 
brick- work, the outside facing being of pressed-face brick, 
and the moulding brick made to conform to shape shown 
on the drawing. A part of the cornice will be of iron, 
as shown by the drawing. 

The outside doors, and the bead of the window frames, 
and the window shutters and their frames, must be of iron. 

The floorings, of the whole building, are to be composed 
of small segmental arches, of bard-burned brick-work, turned 
from wrought iron beams resting upon the exterior walls, and 
upon girders supported by cast u-on colunms, and by the 
said walls ; the whole covered with tiUf or southern pine 
flooring plank, or boards. The ceiling, of the upper story, 
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mnsA alsa be composed of iron beams^ and brick ^ches, 
their hauaches brought up with suitable material, so that 
there shall be a descent from the centre of the building to 
the eayes, of not less than three (3) inches over each beam, 
and the whole covered with " asphalt," to carry off any 
water that may percolate through the iron covering of the 
root The columns, resting upon stone foundations be- 
low the cellar paving, must extend up through the cellar 
and the several stories, and support their floors, and ceil- 
ings. 

The thickness, of the brick- work, of the arches, must be 
the width of a brick. Proper scantling, furnished, ^nd put 
in, by the carpenter, with such aid, as may be required, 
from the bricklayer, must be laid, and fastened on the 
Irick-work, to receive the floor, and nail it to ; while, at the 
proper time, the bricklayer must fill in the haunches of the 
arches, and spaces between the scantling, up to a level with 
their top, -with concrete of cement mortar, brickbats, 
coarse gravel, &c., and make it level and proper to re- 
ceive the floors of wood. In such floors as are to be 
covered with stone, or marble tile, the scantling muSt be 
left out. 

A flue, lor ventilation, is to be made from the upper part vcntoatinifluefc 
of each room throughout the building : they are to go up 
to the attic, and thence, be carried by wooden trunks to 
the chimney tops without smoke flues, and through them 
to their tops, and must have an Arnott's ventilating regis- 
ter to each flue. 

Wooden blocks must be walled in wherever required, ["^£7***^** 
to which to secure the jamb casings and other wood-work. 

The floor, of the cellar, must be paved, throughout, with ceiiar floor, 
the best paving brick, upon a bed of concrete 6 inches 
thick, in the very best manner. 

The entrance hall, and vestibule to the post oflice, in the 
first story, and the vestibule to the custom-house and 
room, in the second story, must be paved with the best 
quality 2-inch marble, or German tile, laid in diagonal 
courses with cement mortar, in tesselated manner, with 
cdors, dark and light, alternating. 

Drains niust be constructed, leading from the eave con- Dnina. 
ductors to the gutters of the streets, to carry ofi* the waste 
^ter from the premises, as may be directed hy the 
superintendent. 

All the partitions in the building will be 8 and 10-inch interior hoiiovr' 
hollow brick walls. On the deUvery of the iron-work at """""" 
™e building, the mason must furnish the necessary rigging, 
*^8ging, labor, and tools, not belonging to the iron-worker 
or bla^smith's trade, to put the same into its place ; and 
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do, and perform all the work necessary thereto, except 
what belongs to the said trades, being assisted therein by 
said tradesmen, who must in all cases do, and perform 
all the work, properly pertaining to their respective trades^ 
in said iron-work, the mason being responsible for its 
proper insertion, and permanency in the building* 

The stairways, to the building, must be of wrougU. and 
cast iron-work, vAxh a mahogany hand-rail, extending from 
the entrance to the upper story, the cellar stairs with 
proper sized iron hand-rail. 

At the rear side, near the comers of the building, there 
must be inserted in the outside walls, two cast iron eavfc 
conductors, Jive (5) inches in diameter, and half (J) an 
inch thick, extending from the eaves to the forementioned 
drains, to convey the water to them ; these pipes must be 
fully secured against the action of frost. 

The conductors must be put up in sections, with their 
proper eave pipes, turns, and elbows, as the work pro- 
gresses, and have their joints well calked and secured 
with lead. 

On the rear of the premises, there must be constructed 
a suitable building tor privies, &c., for the use of the 
building. The exterior and partition walls must be of 
brick, the floors of flagging stone, and the roof slated. It 
must contain 4 divisions, 3 by 4J feet, with a passage in 
front of them 3^ feet wide, and be 10 feet high. It must 
be constructed with the necessary doors, windows, seats, 
boxes, urinary sinks, ventilating flues, &c., required, and 
be fully completed in the best manner. 



DIGGING, GRADING, &c. 



BzMTUion. 



Removinf e«rtli 
and 



The necessary excavation for putting in the founda- 
tion, cellar walls, and all other works of a similar na- 
ture pertaining to the building, must be done promptly, 
and as directed by the superintendent. 

The spaces on each side of the foundation walls, and 
outside of the exterior cellar walls, must be filled in with 
proper earth, and thoroughly rammed throughout ; the in- 
side must be brought up to within 6 inches of the paving 
of th^ cellar, and properly prepared to receive the con 
Crete bed, which must be laid on it, and, on the exterior, 
filled, with proper earth, up to the proper grade Jine ot the 
premises as may hereafter be more definitely determined. 

All the surplus earth, and material, that may come out ot 
the cellar, and trenches, not required for the purpose ot 
grading, must be carted away ; and all the rubbish that 
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may accunmlate during the progress of the work must be 
carted away, or deposited on the ^und, and properly 
graded, as the superintendent may direct. On the com- 
(fledon of the work, all the streets, and grounds must be 
cfeared up, and such disposition made of all the refuse 
materials as may be directed. 

STONECUTTER, MASON, AND BRICKLAYEE'S WORK. 

The cement mortar must be composed of materials of motut. 
the best quality ; the hydraulic cement be fresh burned, 
perfectly ground, securely put up, and kept dry until used ; 
aiid the sand of suitable size for the various purposes, clean, 
and sharp gritted. The lime, for the lime mortar, must be 
fresh, and Tjuood-lmmedy and the sand of best quality, proper 
sized, and sharp gritted. 

When the above materials are wanted for use, they must 
be well, and properly mixed, for their several purposes, and 
thoroughly manipulated, as may be directed by the super- 
intendent, and the mortar used in its most perfect state for 
the purposes required. 

The brick must all be of the best quality, firm in texture, ^^ck. 
hard-burned, and laid in the most soUd manner. 

All the stone-work must be laid with full flushed joints, Manner of uyinf. 
in cement mortar, the joints raked out, to receive the point- 
ing, while the mortar is sufficiently moist for the purpose, 
and the pointing must be done when the work shall nave 
become sufficiently dry to allow of its being properly 
performed^ 

The underpinning stones must be properly cramped, and ScSmSI."^ 
anchored to one another, and also to the brick-work, by 
cramps, furnished by the iron-worker. They must be pro- 
perly let into, and bedded in the stone, and secured with 
brimstone, in the best manner, by the mason. 

All the stone-work.must be backed up with brick-work, Backing, 
in cement mortar, with a space of two (2) inches next to 
the inner course towards the cellar, which must be tied to 
the walls by headers, every fifth course, at intervals of two 
bricks. AU the exterior brick walls of the building must 
be laid in lime mortar with a space of two inches next to 
the inner course of brick towards the rooms, which course 
paust be tied to the walls by leaders, every fifth course, at 
intervals of two bricks. Where heavy weights come on 
the exterior walls, the open space must be made solid, a sdwaibeannf^ 
suflScient distance around it, to ensure proper stability to 
receive the weight imposed ; and when a girder, or beam 
rests on the wall, a cast iron wall plate, furnished by the waii i 
iron-worker, of proper size and thickness, must be inserted 
wider them. 
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Fireplaces. fhe fireplaces must be made with fire-brick, and 

have a marble mantel, to be worth $20 each, exclusive of 
their setting ; and, if required, coal grates, (worth $16 each, 
exclusive of their setting,) with all the requisite fixtures, 
must be furnished, and properly set in each fireplace. 
The hearths must be best quality, fire-proof, stone for the 
purpose, twenty inches wide fi*om the face of the mantel, 
and five feet six inches long. 

There must be constructed in the cellar one fiimace, of 
sufficient power and capacity to warm the entire building, 
furnished with the necessary cold-air trunks and tin 
hot-air flues, of proper and sufficient size, leading to all 
the rooms ; and, when necessary or required, they must 
be carried up through the antae. The whole to be finished 
complete, and put up in good working order, with all the 
rfot-aifregirterBj hot-air registers, &c. In the entrance story, 3 hot-air 
registers 15 by 19 inches; and in the second story, 3 ditto 
11 by 15 inches: all which must be inserted in soapstone 
frames. The walls, throughout the entire work, must be 
carried up in regular, horizontal, courses, not exceeding 
three (3) feet in height, unless otherwise directed by the 
superintendent. 

Suitable coal-slides, to lead to the cellar, must be con- 
structed from the sidewalks, with proper covers, &c. 

The mason must give the price, per thousand, for laying 
any extra brick-work required. 

The contractors must fiirnish all the stone, brick, mortar, 
labor, staging, and all other materials incident to the stone- 
work, mason work, and bricklayer's work on the buildings; 
do and perform all the jobbing pertaining to the brick, 
stone, and mason's work, required in completing this build- 
ing, or its appurtenances, without any extra charge for the 
same ; and perform all the work in the best manner, to the 
acceptance of the superintendent. 



CoalBlides. 



Extra brick-work. 



lobbing. 



Aatc. 



Beams and 
girdei^. 



IRON-WORK. 

There will be in the entrance story 6 square antae thir- 
teen (13) inches square and three-quarters (f) of an inch 
thick, and one in the upper story 13 by 6 inches f inch 
thick. All the above will have capitals and bases, as shown 
on the drawings. (Vide "detail" drawings.) 

The girders of the entrance-story ceiling and second 
story floor will be of cast-iron, and must be furnished by 
the contractor. 

There will be furnished by the Treasury Department 
the following wrought iron beams and girders^ for the floors 
and ceilings, viz : 
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i girder 26 feet 9 inches long, 18 inches deep. 
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together with the cramps necessary for the proper securing 
of the beams, and girders together, and to the walls of the 
building, as shown in detail drawings. They will be 
delivered, upon a suitable wharf, at Barnstable, by the 
Department, and, by the contractor, taken thence, and put 
iuto the building. 

The window-shutter casings are to be of cast iron, but window, 
the shutters must be of wrought iron, properly hung to 
the frames, having suitable fastenings, &c., complete. The 
outside doors must also be constructed of wrought iron, 
properly hung to the cast-iron frames, as shown on the 
drawings, having suitable locks, knobs, bolts, &c., complete. 
(See detail drawing No. 2.) 

The iron-"worker must furnish, to the mason, as he may Tonirmsh mi 
need it for use, all the iron-work mentioned, in the former *'"'^**' * 
part of these specifications, as to be furnished by the iron- 
worker, and the mason, or bricklayer murt insert the same 
in the building, as it progresses. 

The antaes must be cast perfectly true, and straight, or Ant* cast uu©. 
their surfaces planed, or turned to make them so ; all the 
bearing joints, antae, girders, beams, window frames, &c., 
must be turned, planed, or fitted perfectly true to each 
other; all the grooves for receiving doors, shutters, &c., 
must be planed true and straight. 

The iron-woiker must furnish, construct, and put up, with 
such assistance as the mason should give in his part of the 
work, the stairs, of wrought, and cast iron, from the cellar stairways 
to the floor of the second story. The steps and risers must 
be not less than f thick, properly moulded, w;rought, and 
corrugated, and securely fastened to the brick walls, having 
properly-moulded balusters secured to the steps by nuts 
and screws, and supporting a mahogany rail, above the 
cellar, to be put on by the carpenter. (See detail drawing 
No. 3.) 

He must construct and put up a galvanized, corrugated, roof7pitt^! &". 
iron roof upon a proper iron frame, supported upon the iron 
beams of the ceilmg of the upper story, and properly se- 
cured to them, and to the walls of the building. It must 
We suitable eave gutters, scuttle, &c., complete, moulded 
^d fitted as per detail drawing No. 3. He must also 
fnniish, and set in place, cast iron thresholds to all the Thredioids, 
interior doors. 
M— 2 
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JobbiBf. 



He must furnish all the dowels, cramps, ties, bars, truss- 
rods, stirrups, bolts, and other iron-work, necessary to 
give permanency, and stability to the building, of the best 
American iron, and as they may be wanted for use ; and 
any delay, from want of delivery, shall subject the contrac- 
tor to a deduction of twice its value from his compensation 
for work performed, and materials furnished. He must do, 
and perform all the blacksmith and iron-worker's jobbing 
on the buildings, furnishing tools, labor, and all materials 
for the above work, to the full satisfaction of the superin- 
tendent. 



Lumber. 



Scantling. 



Finishings. 



Stair-rails. 
Floors. 



Poors, 



f ost office fit- 
ngs. 



CARPENTER, AND JOINER'S WORK, LUMBER, ETC. 

All the lumber must be of the best quality, free from 
unsound knots, shakes, or rots, well and thoroughly sea- 
soned, (by kiln drying when necessary,) and proper for 
the various purposes, and uses for which it is destined. 

The joist, or scantling, must be spruce or white pine; the 
floor boards f-inch heart, hard pine, not more than 6 inches 
in width ; the doors, and other inside finishings, and window 
frames must be first quality white, or spruce pine ; and 
the stair-rails, best quality of mahogany for the purpose. 

The floors of all the stories must be f -inch thick, milled, 
jointed, and matched, not over 6 inches wide, laid on 
scantling 3 by 4 inches, fastened to the brick-work in a 
thorough manner, with the spaces between them filled 
with cement concrete by the mason, same as the haunches 
of the arches, and brought up level with their tops. The 
scantlings must be not more than 1 6 inches apart, from cen- 
tre to centre, and the floors blind-nailed, each board to 
each joist, or scantling. All the ceilings, and other parts of 
the building requiring it, must be furred, and properly pre- 
pared, for lathing and plastering. 

The sash of the exterior of the building must be of 
white pine, properly hung with weights, and securely 
and properly fastened. The sash for the interior must be 
of the same material, and such as require weights and 
fastings are to have them, and the rest may be fastened 
securely and permanently in their places. 

The doors must be finished as per drawings, being J 
inch thick, properly panelled throughout the building, 
panels sunk on both sides with moulded slips, &c. ; hung 
to the jambs by 3 best cast iron butt hinges, 4 by 4i 
inches, with If-inch screws, and have 7-inch best 
mortice locks, (of E. Robinson's make,) best porcelain 
knobs, and bronzed trimmings. 

The entrance stor}^ to be used for the post oflSce, must 
be fitted up with glazed windows, pine sash, and letter boxes 
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between the iron antae, with openings, for delivery of letters, 
&c., as the superintendent may direct. (Vide detail draw- 
ing No. 3.) 
The custom-house room must be fitted up with suitable Jfin^sh of cuetom- 

, , . J T -t ^ / /» house loom. 

counters, and their appendages, oT mahogany, (proper for 
the business of the department.) The above includes suit- 
able drawers and cupboards, under the counter ; but no 
desks, nor fixtures upon it. 

There must be constructed a fly door to the custom- ^^y^°<>"- 
house room, the frame f thick, light panels, covered with 
baize, hung with 4 by 4-inch butt hmges, and furnished 
with knobs, springs, &c., complete. 

He must also construct the wood-work for the privies' 
building in the yard heretofore mentioned. 

The mahogany stair-rail will be SJ by 4 inches, wrought 
to pattern in best manner. 

He must construct all the centres for the arches, trim- centrw. 
mers, &c.; furnish, and put on, proper guards, and casings ^^^^■^°"® 
to the cut stone-work, to ensure it against damage while 
the work is going on, and be responsible for any damage 
that may occur to it from neglect of such precaution ; con- 
struct, and put up all the necessary ventilating trunks; 
fully construct, and complete all the other carpenter and 
joiner's work on the buildings, and do all the jobbing, &c., i^^^^^- 
required of the carpenter, and joiner, furnishing all the 
materials, and executing the whole work in a faithful, and 
workmaidike manner, to the acceptance of the superin- 
tendent. 

PLASTERING, STUCCO-WOEK, ETC. 

All the ceilings must be lathed, and plastered in three ^^J^^^^ ^o,k. 
coats, and finished in stucco ; all the brick walls must be 
plastered with two coats, and, when required, divided off J'^^^'^g^"**** 
mto ashlar, colored in imitation of granite, and left coarse. Granite finish, 
finished with the float in the best manner, so as to prevent 
defacement, and the condensation of moisture ; and, also, 
plaster the w^alls and ceilings of the privies in a proper 
manner, leaving the walls rough as above. All the rooms 
must have a moulding, in the angles at the ceiling, as re- cornice or in|i« 

^ -1 1 1 • -i^T - V « moulds. 

presented on the drawmg Nos. 1 & 3. 

All of the materials must be of the very best quality for 
the purpose, and all the work, including the necessary 
jobbing, must be executed in the most workmanlike man- Jobbing, 
nertothe acceptance of the superintendent. 
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PAINTING AND GLAZING. 



Exterior iron- 
work. 



Glazing A.11 the glazing must be done with the best quality of 

American crown glass, well bedded back, puttied!, and left 
clean, and perfect on the completion of the work. 

The number of lights, sizes, &c., 8is indicated on the 
drawings. 

All the exterior iron-work ol the building must be 
painted four coats of best quality New Jersey zinc paint, 
sanded in two coats, except roof, and finished in imitation of 
granite. 
Inside iron-work. AH the interior iron- work must have four coats of the 
above zinc paint, finished in imitation of bronze, or other- 
wise, as may be directed, and have two coats of varnish. 

All the wood-work, except the floors and mahogany 
work, usually painted in such buildings, must be painted 
three coats pure white lead, properly toned, and pure lin- 
seed oil, and grained in oil colors in imitation of woods, or 
marble, as may be directed by the superintendent. 

All the graining must have two coats of best copal var- 
nish, and the mahogany-work, coats sufficient to give it 
proper body, and be polished in the best manner. 

All the floors must be oiled in the most thorough man- 
ner, and, if thought necessary, varnished with one coat. 

The painter must also paint the wood-work of the privies 
in a proper manner, and glaze the windows. 



Grained work. 



Varnishing. 



Oiling and var J 
nistiing flours. 



Manner of exe- 
cuting Uie work. 



Work and mate- 
rial not specified. 



To be done under 
superintendent. 



GENERAL CONDITIONS. 

All the work must be done in the best and most work- 
manlike manner, of proper, and appropriate material, ac- 
cording to the plans herein before cited, and the foregoing 
specifications ; and every thing necessary to the proper, 
and complete execution of said plans must be done and 
finished, whether the same may have been, herein, speci- 
fied or not ; and all such necessary work, or materials, 
which may not have been set forth in these specifications, 
must be done, and materials furnished in a manner corre- 
sponding with the rest of the work, as well, and as faith- 
fully, as though the same were herein particularly de- 
scribed and provided for. 

Every part of the building must be executed under the 
supervision of the forementioned superintendent, and be 
subject to his entire approval ; and, in case any omissions, 
additions, or alterations of the plans may be required by 
the Treasury Department during the progress of the work, 
the same shall be acceded to by the contractor, or con- 
tractors, and carried into effect, without in any way vio- 
lating, or vitiating any contract which may have been made 
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fcr work, or material ; and all such omissions, additions, SJjJ^"'^^ 
or alterations shall be estimated for, and the value thereof f^*"' 
agreed upon, and approved by the Department, and added 
to, or deducted from, the contract, by endorsement upon 
its back, as the case may be, before going into execution, 
or no allowance will be made for them by either party. 

BfAimEB OF MAKING BIDS. 

Li making bids for the above work, the Department spe- 
cially requires them to be made in detail — that is, by bills 
of parcels of each article and separate kind of work, to 
which the prices of such article and kind of work are to 
be affixed, respectively, and then comprised in one gross 
amount* 

Office of the Construction of Buildings, 

Treasury Departmentj April 19, 186& 
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SPECIFICATIONS 

• FOR 

BUILDING THE CUSTOM-HOUSE AND POST OFFICE 

AT 

BURLINGTON, VT. 



Specifications for erecting a new custom-house, including accom- 
modations for a Post Office, at Burlington, Vt., which is to be done 
(under the direction of a Superintendent appointed by the Hon. Secre- 
tary of the Treasury, for .that purpose) according to the following, 
enumerated, drawings, consisting of plans, elevations, sections, and 
working drawings, designed, and prepared at the Office of the Con- 
struction of Buildings, Treasury Department, and agreeably to such 
further drawings, and directions, in explanation thereof, as may, 
hereafter, from time to time, be furnished tnerefrom : 

DRAWINGS. 

No. 1. Plans of foundations and cellar. Drawings. 

2. " first and second stories, 

3. Front and end elevations. 

4. Longitudinal and transverse sections. 

5. Details of roof, &c. 

6. " exterior, &c. 

7. " " and interior, &c. 
S. ** cornice, stairs, &c. 

9. ^ *' miscellaneous finishings. 

GENERAL DESCRIPTION OF THE WORKS. 

The building will front upon Church street, its front line Locauon. 
being fifty (60) feet from said street, and its north end fifty 
(50) feet from Maine street. The entrance story floor will 
be six (6) feet above the hdse or grade line at the intersec- 
tion of said streets. 

The premises on the west and north of the building 
must have a proper grade from the sidewalks up to the 
steps, and underpinning of the building to conform to the 
drawings ; and on the east and south, a proper grade firom 
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the ground line on the drawings, seventy-five (75) feet in 
each direction from the building. 

On the sides, and ends of ihe building, there will be 
sunk areas, or sbj-lights, to each cellar window, extend- 
ing from the top of the grade of the ground d#wn to the bot- 
tom of their sills. They will be covered with a suitable 
and substantial wrought iron grating, let into a rebate in 
a suitable curbstone which must surround them, and be 
there properly secured. 

TBe walls of these areas will be rubble-stone masonry 
twelve (12) inches thick, resting on a foundation eighteen 
(18) inches thick, which must go below the action of the 
frost. The top of the wall must be finished to receive the 
curbstones in a proper manner. The bottoms ot the 
areas must be paved with brick, and each be provided 
with a small drain to discharge, outside of the walls, into 
the ground, any water that may fall into them through the 
grating. 

The sidewalk of the street, and the approaches to 
the building from it, must be paved either with the best 
hard-paving brick, or stone flagging, laid to a curbstone 
of the best material and form to be obtained in the 
vicinity. 

The cellar walls must be constructed of proper cellar- 
wall stones, laid in courses, upon foundations of large stones 
laid in the most perfect manner, on a bed of concrete, (if 
required for its proper stability,) and otherwise fully 
secured against any settlement. The window jambs, 
and heads in the cellar wall, must be rough-hammered 
to receive the window frames and sashes, as may be 
found to be best. The stones, for the foundations, should 
be of the largest size convenient to hpe obtained, and those 
for the cellar walls should be of the best, and most 
proper size for the work. They should be bonded toge- 
ther in the strongest manner, full flushed with cement 
mortar, and well bedded in the same. 

The underpinning, the door sills, steps, &c., will be of 
the best quality of Barre, Vt, granite. 

The stone-work of the building must be well and pro- 
perly dressed, with good surfaces, and arrises, the joints 
small, and well pointed, the beds, and builds full to the 
square, and perfect, and the whole to be left clean, and 
perfect on the completion of the building. 

The exterior of the building, above the underpinning, 
including the mouldings of the panels of the piers, and 
most of the cornice, will be constructed with best quality of 
brick-work, the outside facing being of pressed-face brick, 
and the moulding brick made to couform to shape shown 



Digitized by 



Google 



on ihe drawing. A part of the cornice will be of iron, 
as shown by the drawing. 

The outside doors, their frames, circular caps, transom outside doom, 
and ornamented sash screen, the window sills, post, caps Zc? ^"^ "*"*" 
and screens of the wdndows, the bead of the window 
frames, and the window shutters and their frames, must 
be of iron. 

The floorings, of the w^hole building, are to be composed Fioon. 
of small segmental arches, of hard-burned brick-work, turned 
from wrought iron beams resting upon the exterior walls, and 
upon girders supported by cast iron columns, and by the 
said walls; the whole covered with tile^ or hard pine 
flooring plank, or boards. The ceiling, of the upper slory, ceiiing of 
must also be composed of iron beams, and brick arches, "pp®'"'**^* 
their haunches brought up with suitable material, so that 
there shall be a descent from the centre of the building to 
the eaves, of not less than three (3) inches over each beam, 
and the whole covered with " asphalt," to carry off* any 
water that may percolate through the iron covermg of the 
roof. The columns, resting upon square piers in the cellar 
with their stone foundations below the cellar paving, must 
extend from said piers up through the stories, and support 
their floors, and ceilings. 

The thickness, of the brick-work, of the arches, must be 
the width of a brick. Proper scantling, furnished, and put 
in, by the carpenter, with such aid, as may be required, 
from the bricklayer, must be laid, and fastened on the 
brick-work, to receive the floor, and nail it to ; while, at the 
proper time, the bricklayer must fill in the haunches of the 
arches, ftnd spaces between the scantling, up to a level with 
their top, with concrete of cement mortar, brickbats, 
coarse gravel, &c., and make it level and proper to re- 
ceive the floors of wood. In such floors as are to be 
covered wdth stone, or marble tile, the scantling must be 
left out. 

A flue, lor ventilation, is to be made from the upper part venaiatinf fluet. 
of each room throughout the building : they are to go up 
to the attic, and thence, be carried by wooden trunks to 
the chimney tops without smoke flues, and through them 
to their tops, and must have an Arnott's ventilating regis- 
ter to each flue. 

Wooden blocks must be walled in wherever required, insen wooden 
to which to secure the jamb casings and other wood- work. ^ ** 

The floor, of the cellar, must be paved, throughout, with ceuar floor, 
the best paving brick, upon a bed of concrete 6 inches 
thick, in the very best manner. 

The entrance hall, and vestibule to the post office, in the 
first story, and. the vestibule to the custom-house and 
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rooms, in the second story, must be paved with the best 
quality 2-inch marble, or German tile, laid in diagonal 
courses with cement mortar, in tesselated manner, with 
colors, dark and light, alternating. 

Drains must be constructed, leading from the eave con- 
ductors to the rear of the premises, as the superintendent 
may direct, to carry off the waste water from the premi- 
ses. 

All the partitions in the building will be 11-inch hollow 
brick walls. On the delivery of the iron-work at the 
building, the mason must furnish the necessary rigging, 
staging, labor, and tools, not belonging to the iron-worker 
or blacksmith's trade, to put the same into its place ; and 
do, and perform all the work necessary thereto, except 
what belongs to the said trades, being assisted therein by 
said tradesmen, who must in all cases do, and perform 
all the work, properly pertaining to their respective trades, 
in said iron-work, the mason being responsible for its 
proper insertion, and permanency in the building. 

The stairways of the building, must be of wrought, and 
cast iron-work, having a mahogany hand-rail, extending 
from the entrance story to the second one, and around the 
well hole therein, and a proper sized iron handrail to the 
cellar stairs. There- will also be a step ladder of wrought 
iron, to ascend from the second story to the roof througli a 
scuttle therein, instead of the stairway shown upon the 
drawings. 

The stairway from the entrance story to the second one, 
will start two or three steps forward otthe position shown 
upon the drawings, and land the same number of steps in 
the second story back of the position shown on the draw- 
ings, giving more heighth of headway under the broad 
corner steps — they will be closed under the string against 
the cellar stairway, which will be an enclosed stairway 
with a door at its top opening into the vestibule of the 
entrance story under the fourteenth riser of the stairs 
going to the second story, as they will be constructed. 

The position of the cellar stairs were by mistake omitied 
on the plans, but are shown in the longitudinal section. 

At the rear side, near the corners of the building, there 
must be inserted in the outside walls, two cast iron eave 
conductors. Jive (5) inches in diameter, and half (^) an 
inch thick, extending from the eaves to the forementioned 
drains, to convey the water to them ; these pipes must be 
fully secured against the action of frost. 

The conductors must be put up in sections,, with their 
proper eave pipes, turns, and elbows, as the work pro- 
gresses, and have their joints well calked and secured 
with lead. 
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On the rear of the premises, there must be constructed 
a suitable building lor privies, &c., for the use of the 
building. The exterior and partition walls must be of 
brick, the floors of flagging stone, and the roof slated. It 
must contain 6 divisions, 3 by 4J feet, with a passage in 
front of them 3J feet wide, and be 10 feet high. It must 
be constructed with the necessary doors, windows, seats, 
boxes, urinary sinks, ventilating flues, &c., required, and 
be fully completed in the best manner. 

DIGGING, GIUDING, &c. 

The necessary excavation for putting in the founda- Excavauon. 
tion, cellar walls, and all other works of a similar na- 
ture pertaining to the building, must be done promptly, 
and as directed by the superintendent. 

The spaces on each side of the foundation walls, and 
outside of the exterior cellar walls, must be filled in with 
proper earth, and thoroughly rammed throughout ; the in- 
side must be brought up to within 6 inches of the paving 
of the cellar, and properly prepared to receive the con 
Crete bed, which must be laid on it, and, on the exterior^ 
filled, with proper earth, up to the proper grade line ot the 
premises as may hereafter be more definitely determined. 

All the surplus earth, and material, that may come out ol andTrobbSiir'^* 
the cellar, and trenches, not required for the purpose ot 
grading, must be carted away ; and all the rubbish that 
may accumulate during the progress of the work must be 
carted away, or deposited on the ground, and properly 
graded, as the supermtendent may direct. On the com- 
pletion of the work, all the streets, and grounds must be 
cleared up, and such disposition made of all the refuse 
materials as may be directed. 

STONECUTTER, ^USON, AND BRICKLAYERS WORK. 

The cement mortar must be composed of materials of Mortar. 
the best quality ; the hj'-draulic cement be fresh burned, 
j^erfectly ground, securely put up, and kept dry until used; 
and the sand of suitable size for the various purposes, clean, 
and sharp gritted. The lime, for the lime mortar, must be 
fresh, and wood-burned, and the sand of best quality, proper 
sized, and sharp gritted. 

When the above materials are wanted for use, they must 
be well, and properly m'ixed, Vor theii' several purposes, and 
thoroughly manipulated, as may be directed by the super- 
intendent, and the mortar used in its most perfect state for 
> the purposes required. 
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The brick must all be of the best quality, firm in texture, 
hard-burned, and laid in the most solid manner. 

All the stone-work must be laid with full flushed joints, 
in cement mortar, the joints raked out, to receive the poinx- 
mgn while the mortar is sufficiently moist for the purpose, 
and the pointing must be done when the work shall nave 
become sufficiently dry to allow of its being properly 
performed. 

The underpinning stones must be properly cramperf, and 
anchored to one another, and also to the brick-work, by 
cramps, furnished by the iron-worker. They must be pro- 
perly let into, and bedded in the stone, and secured with ; 
brimstone, in the best manner, by the mason. 

All the stone-work must be backed up with brick-work, j 
in cement mortar, with a space of two (2) inches next to | 
the inner course towards the cellar, which must be tied to I 
the walls by headers, every fifth course, at intervals of two 
bricks. All the exterior brick walls of the building must 
be laid in lime mortar with a space of two inches next to 
the inner course of brick towards the rooms, which course 
must be tied to the walls by leaders, every fifth course, at 
intervals of two bricks. Where heavy weights come on 
the exterior walls, the open space must be made solid, a 
sufficient distance around it, to ensure proper stability to 
receive the weight imposed ; and when a girder, or beam 
rests on the wall, a cast iron wall plate, furnished by the 
iron- worker, of proper size and thickness, must be inserted 
under them. 

The fireplaces must be made with fire-brick, and 
have a marble mantel, to be worth $20 each, exclusive of 
their setting ; and, if required, coal grates, (worth $15 each, 
exclusive of their setting,) with all the requisite fixtures, 
must be furnished, and properly set in each fireplace. 
The hearths must be best quality, fire-proof, stone for the 
purpose, twenty inches wide from the face of the mantel, 
and five feet six inches long. 

There must be constructed in the cellar one furnace, of 
sufficient power and capacity to warm the entire building, 
furnished with the necessary cold-air trunks and tin 
hot-air flues, of proper and sufficient size, leading to all 
the rooms ; and, when necessary or required, they must 
be carried up through the antse. The whole to be finished 
complete, and put up in good working order, with all the 
hot-air registers, &c. In the entrance story,- 2 ; hot-air 
registers 15 by 19 inches, and 2 ditto 11 by 15 inches; 
and in the second story, 2 ditto 11 by 15 inches, and 2 ditto 
15 by 19 inches : all which must be inserted in soapstone 
frames* The walls; throughout the entire work* must be 
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carried up in regular, horizontal, courses, not exceeding 

three (3) feet in height, unless otherwise directed by the 

superintendent. 

. Suitable coal-slides, to lead to the cellar, must be con- coai tiides. 

structed with proper covers, &c. 

The mason must give the price, per thousand, for laying Extr» brick work. 
any extra brick-work required. 

There must also be constructed at the east side of the 
building a bulkhead or entrance into the cellar, 4 feet wide 
under the second window from the north end, with proper 
stone walls, stone steps, iron door, &c. This is not shown 
upon the plans. 

The contractors must furnish all the stone, brick, mortar, 
labor, staging, and all other materials incident to the stone- 
w^ork, mason work, and bricklayer's work on the buiklings ; 
do and perform all the jobbing pertaining lo the brick, lobung. 
stone, and mason's work, required in completing this build- 
ing, or its appurtenances, without any extra charge for the 
same ; and perform all the work in the best manner, to me 
acceptance of the superintendent. 

IRON-WORK. 

There will be in the entrance story 2 square antae ten Ant©. 
(10) inches square and five-eighths (|) of an inch thick, 
and six (6) round columns twelve (12) inches at their base, „ ,, v.vj ..vl ;. 
and ten (10) inches at their necks and five-eighths (|) of aaj. "^ ^ ' ' * '•- 
inch thick. In the second story there will be 3 sq«^i;e{ 
antae and 6 round columns of the same size and tbipfoae^s^ 
as those in the entrance story — a part of wh\(i}^.\BsTp<^0 
shown upon the lithographed drawings. j . ; ly-iu) bin; 

All the above will have capitals and J)^^^,i.^St^feowi>j L.in.njii 

on the drawings. (Vide "detail" drawings.) ,?. cjob 

There will be furnished by the Tpea^u^yvPj^P^^tmfnt Beaipf.fiw»j(h,,,,?,^ 
the following wrought iron beams s^^d gif4p's^i9h\h^ flpW^i**"**"^"' 
and ceilings, viz : ..ilntR hnr; .v'>n'>j-rr:.rr^') m/l;^ 

18 girders 12 feet long, l^fi^^^S;^e^Pi.j; ,.ov <-i: ^ Vmi A 
12 " 11 "' .J^-i:ii ^^^liiir.^inoi^.v.i:!.)bvn,> 
84 beams 16 *' .,] phap639Mr4^JfJgi'>iffv)i. . .>; ?.?? 

42 " 11 feet.6:jpeh63-.'ir.i.i.i bH, A,,y:rioh:ui il^rrfini 

together with the cp:^gipSi#^<?ie^#^ry,f0ici ttift pffipper .^ff^^rjii^ ,j,ni,M >i 

of the beams, and ^fd§rs4Qg?tJ^Ki4li4;1<>.i^51^t^^ ^^im 
building, as ^h?t^P)iS^^l^et$i^i■%3^W^^ r^f^^ 
delivered, upon a suitable wharf, at Burlington, by>!l^|P^ 
Department, and, by the contractor, taken thence, and put 
into thenfaBii1dfflg;jJ Hiiiow ri'>i:i/n^n. qka .ux^ai -{^:"i 

The window-shutter casings are to be of cast iron, but window. 
die^febtitfejr?[iifaua[l te^of (Wrought irpnj pco|iBrl^oHti%i.to v ; n„.i 
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the frames, having suitable fastenings, &c., complete. The 
outside doors must also be constructed of wrought iron, 
properly hung to the cast-iron frames, as shown on the 
dra^^ings, having suitable locks, knobs, bolts, &c., complete. 
(See detail drawings.) 

The iron-worker mast furnish, to the mason, as he may 
need it for use, all the iron- work mentioned, in the former 
part of these specifications, as to be furnished by the iron- 
worker, and the* mason, or bricklayer murt insert the same 
in the building, as it progresses. 

The antae must be cast perfectly true, and straight, or 
their surfaces planed, or turned to make them so ; all the 
bearing joints, antae girders, beams, window frames, &c., 
must be turned, planed, or fitted perfectly true to each 
other; all the grooves for receiving doors, shutters, &c., 
must be planed true and straight. 

The iron-woiker must furnish, construct, and put up, with 
such assistance as the mason should give in his part of the 
work, the stairs, of wrought, and cast iron, from the cellar 
to the floor of the second story. The steps and risers must 
be not less than f thick, properly moulded, wrought, and 
corrugated, and securely fastened to the brick walls, having 
properly-moulded balusters secured to the steps by nuts 
and screws, and supporting a mahogany rail, above the 
cellar, to be put on by the carpenter. (See detail drawings.) 

He must construct and put up a galvanized, corrugated, 
iron roof upon a proper iron frame, supported upon the iron 
beams of the ceiling of the upper story, and properly se- 
cured to them, and to the walls of the building. It must 
have suitable eave gutters, scuttle, &c., complete, moulded 
and fitted as per detail drawings. He must also furnish, 
and set in place, cast iron thresholds to all the interior 
doors. 

He must furnish all the dowels, cramps, ties, bars, truss- 
rods, stirrups, bolts, and other iron-work, necessary to 
give permanency, and stability to the building, of the best 
American iron, and as they may be wanted for use; and 
any <lelay, from want of delivery, shall subject the contrac- 
tor to a deduction of twice its vgdue from his compensation 
for work performed, and materials furnished. He must do, 
and perform all the blacksmith and iron- worker's jobbing 
on the buildings, furnishing tools, labor, and all materials 
for the above work, to the full satisfaction of the supenn- 
tendent. 



CARPENTER, AND JOINER'S WORK, LUMBER, ETC. 



j-umber. All the lumber must be of the best quality, free from 

unsound knots, shakes, or rots, well and thoroughly sea- 
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soned, ^by kiln drying when necessary,) and proper for 

the various purposes, and uses for which it is destined. 
The joist, or scantling, must be spruce or white pine; the scantrmg. 

floor boards |-inch heart, hard pine, not more than 5 inches 

in width ; the doors, and other inside finishings, and window Finishings. 

frames must be first quality white, or spruce pine; and 

the stair-rails, best quality of mahogany for the purpose, stair-raiis. 

The floors of all the stories must be f-inch thick, milled, Floors, 
jointed, and matched, not over 6 inches wide, laid on 
scantling 3 by 4 inches, fastened to the brick-work in a 
thorough manner, with the spaces between them filled 
with cement concrete by the mason, same as the haunches 
of the arches, and brought up level with their tops. The 
scantlings must be not more than 1 6 inches apart, from cen- 

. tre to centre, and the floors blind-nailed, each board to 
each joist, or scantling. All the ceilings, and other parts of 
the building requiring it, must be furred, and properly pre- 
pared, for lathing and plastering:. 

The sash of the exterior of the building must be of 
white pine, properly hung with weights, and securely 
and properly fastened. The sash for the interior must be 
of the same material, and such as require weights and 

. fastings are to have them, and the rest may be fastened 
securely and permanently in their places. 

The doors must be finished as per drawings, being f doow, 
inch thick, properly panelled throughout the building, 
panels sunk on both sides with moulded slips, &c. ; hung 
to the jambs by 3 best cast iron butt hinges, 4 by 4^ 
inches, with If-inch screws, and have 7-inch best 
mortice locks, (of E. Robinson's makc;) best porcelain 
knobs, and bronzed trimmings. 

The entrance stor}', to be used for the post ofiice, must p*"* "^^e fit- 
be fitted up with glazed windows, pine sash, and letter boxes 
with openings, for delivery of letters, &c., as the superin- 

- tendent may direct. (Vide detail drawings.) 

The custom-house room must be fitted up with suitable Finish of custom- 

.1. ir*!/ {* house room. 

counters, and their appendages, ot mahogany, (proper tor 
the business of the department.) The above includes suit- 
able drawers and cupboards, under the counter ; but no 
•desks, nor fixtures upon it. 

There must be constructed a fly door to the custom- my doors, 
house room, the frame $ thick, light panels, covered with 
baize, hung with 4 by 4-inch butt hinges, and furnished 
with knobs, springs, &c., complete. 

He must also construct the wood- work for the privies' 
building in the yard heretofore mentioned. 

The mahogany stair-rail will be 2i by 4 inches, wrought 
to pattern in best manner. 
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CKDtres. 

(rafting stone 
work. 



J ribbing. 



He must construct all the centres for the arches, trim- 
mers, &c.; furnish, and put on, proper guards, and casings 
to the cut stone-work, to ensure it against damage while 
the work is going on, and be responsible for any damage 
that may occur to it from neglect of such precaution ; con- 
struct, and put up all the necessary ventilating trunks; 
fully construct, and complete all the other carpenter and 
joiner's work on the buildings, and do all the jobbing, &c., 
required of the carpenter, and joiner, furnishing all the 
materials, and executing the whole work in a faithful, and 
workmanlike manner, to the acceptance of the superin- 
tendent. 



PLASTERING, SPUCCO-WORK, ETC. 

Three*J*o«t work ^^' ^^® ccilings must be lathed, and plastered in three 
* coats, and finished in stucco ; all the brick walls must be 
Two conti on the plastcrcd with two coats, and, when required, divided off 
Granite fiiush. ^^^^ ashlar, colored in imitation of granite, and left coarse, 
finished with the float in the best manner, so as to prevent 
defacement, and the condensation of moisture ; and, also, 
plaster the walls and ceilings of the privies in a proper 
manner, leaving the walls rough as above. All the rooms 
must have a moulding, in the angles at the ceiling, as re- 
presented on the drawings. 

All of the materials must be of the very best quality for 
the purpose, and all the work, including the necessary 
jobbing, must be executed in the most workmanlike man- 
ner to the acceptance of the superintendent. 



Cornice or angle 
moulds. 



Jobbing. 



PAINTING AND GLAZING. 



Glazing 



Exterior iron- 
work. 



Inside iron- work. 



Grained work. 



All the glazing must be done with the best quality of 
American crown glass, well bedded back,»puttied, and left 
clean, and perfect on the completion of the work. 

The number of lights, sizes, &c., as indicated on the 
drawings. 

All the exterior iron-work of the building must be 
painted four coats of best quality New Jersey zinc paint, 
sanded in two coats, except roof, and finished in imitation of 
granite. 

All the interior iron-work must have four coats of the 
above zinc paint, finished in imitation of bronze, or other- 
wise, as may be directed, and have two coats of varnish. 

All the wood-work, except the floors and mahogany 
work, usually painted in such buildings, must be painted 
three coats pure white lead, properly toned, and pure lin- 
seed oil, and grained in oil colors in imitation of woods, or 
marble, as may be directed by the superintendent. 
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All the graining must have two coats of best copal var- varnishing, 
nish, and the mahogany -work, coats sufficient to give it 
proper body, and be polished in the best manner. 

All the floors must be oiled in the most thorough man- nilJfiJg^flJJSr 
ner, and, if thought necessary, varnished with one coat. 

The painter must also paint the wood-work of the privies 
in a proper manner, and glaze the windows. 

GENERAL CONDITIONS. 

All the work must be done in the best and most work- ^^tinittil^work. 
manlike manner, of proper, and appropriate material, ac- 
cording to the plans herein before cited, and the foregoing 
specifications ; and every thing necessary to the proper, 
and complete execution of said plans must be done and 
finished, whether the same may have been, herein, speci- 
fied or not ; and all such necessary work, or materials, S[?Lot*?peSified". 
which may not have been set forth in these specifications, 
must be done, and materials furnished in a manner corre- 
sponding with the rest of the work, as well, and as faith- 
fully, as though the same were herein particularly de- 
scribed and provided for. 

Every part of the building must be executed under the g^^p^nulidJnt!*' 
supervision of the forementioned superintendent, and be 
subject to his entire approval ; and, in case any omissions, 
additions, or alterations of the plans may be required by 
the Treasury Department during the progress of the work, 
the same shall be acceded to by the contractor, or con- 
tractors, and carried into effect, without in any way vio- 
lating, or vitiating any contract which may have been made 
for work, or material; and all such omissions, additions, ^mteikmi,^addi- 
or alterations shall be estimated for, and the value thereof tions! 
agreed upon, and approved by the Department, and added 
10, or deducted from, the contract, by endorsement upon 
its back, as the case may be, before going into execution, 
or no allowance will be made for them by either party. 

MANNER OF MAKING BIDS. 

In making bids for the above work, the Department spe- 
cially requires them to be made in detail — that is, by bills 
of parcels of each article and separate kind of work, to 
which the prices of such article and kind of work are to 
be affixed, respectively, and then comprised in one gross 
amount. 

Office of the Construction of Buildings, 

Treasury Department, April 30, 1856. 
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SPECIFICATIONS 



BUILDING THE CUSTOM-HOUSE AT NEW HAVEN, CONN., 

mCLCDmO ACOOMKODATIONa 

FOR A POST OFFICE AND UNITED STATES COURT BOOM. 



Specifications for erecting a new custom-house, at New Haven, Ct, 
including accommodations for a post office, and United States court 
room, which is to be done (under the direction of a superintendent 
appointed by the Hon. Secretary of the Treasury, for that purpose) 
according to the folfowing, enumerated, drawings, consisting of plans, 
elevations, sections, and working drawings, designed, and prepared at 
the Office of the Construction of Buildings, Treasury Department, and 
agreeably to such further drawings, and directions, in explanation 
thereof, as may, hereafter, from time to time, be furnished therefrom: 

DRAWINGS. 

No. 1. Plans of foundations, cellar, and entrance story. Drawings. 

2. Plans of second and third stories. 

3. Front and end elevations. 

4. Longitudinal and transverse sections. 
6. Drawing and details of roof. 

6. " " " exterior. 

7. " ** " interior. 

8. *' " " windows and doors. 

9. " '* *' miscellaneous finishings. 

GENERAL DESCRIPTION OF THE WORKS. 

The building will front upon Church street, its front line Location, 
being twenty (20) feet from said street, and midway be- 
tween the side lines of the premises. The entrance story 
floor will be five (5) feet above the inside line of the side- 
walk of the premises at the line of said street. The premises 
must have a proper grade up to the building from the side- 
walk. 

On the sides and ends of the building, there will be ^Z'"]^?^^®'^ 
sunk meas^ or sJcy-lights^ to each cellar window, extending * ^"^^* 
from the top of the side-walk down to the bottom of their 
sills. They will be covered with a suitable and substantial covering. 
wrtmght iron gratingi let into a rebate in a suitable curb- j 



AreR walls. 



Paving of area. 



Paving of iide- 
walk. 



Cellar, its brick 
partition wall. 



Cellar walls. 



Window and door 
jambs. 



Size of stone. 



Stone-work. 



Outside doors, 
window frames, 
kc. 

Floors. 



,of 
itory. 



Stone which must surround them, and be there properly 
secured. 

The walls of these areas will be rough-coursed ashlar, 
twelve (12) inches thick, resting on a foundation eighteen 
(18) inches thick, which must go below the action of the 
frost. The top of the wall must be finished to receive the 
curbstones in a proper manner. The bottoms of the areas 
must be paved with brick, and each be provided with a 
small drain, to discharge, outside of the walls, into the 
ground, any water that may fall into them through the 
grating. 

The side-walk of the street, and the approaches to 
the building from it, must be paved either with the 
best hard paving brick, or stone flagging, laid to a curb- 
stone of the best material and form to be obtained in the 
vicinity. 

A brick wall will divide the post office packing-room 
from the post office wash-room and the fuel and furnace 
room in the cellar, and iron stairways must come down 
from the entrance story into each of the last two rooms. 

The cellar walls must be constructed of proper cellar- 
wall stones, laid in courses, upon foundations of large stones 
laid in the most perfect manner, on a bed of concrete, (if 
required for its proper stability,) and otherwise fully 
secured against any settlement. The window, and door 
jambs, and heads in the cellar wall, must be rough-ham- 
mered, an<l rebated to receive the window frames, and 
sashes, and the doors, or doors and frames, as may be 
found to be best. The stones, for the foundations, should 
be of the largest size convenient to be obtained, and those 
for the cellar walls should be of the best, and most 
proper size for the work. They should be bonded toge- 
ther in the strongest manner, full flushed with cement 
mortar, and well bedded in the same. 

The entire exterior of the building wUl be faced with 
the most durable stone to be obtained in the vicinity, in- 
cluding the door and window dressings, the belt courses, 
cornice, &c. The stone-work of the building must be well 
and properly dressed, with good surfaces, and arrises, the 
joints small, and well pointed, the beds and builds full to 
the square, and perfect, and the whole to be left clean, and 
perfect, on the completion of the building. 

The outside doors, and the bead of the window frames, 
and the window shutters and their frames, must be of iron. 

The floorings, of the whole building, are to be composed 
of small segmental arches, of hard-burned brick-work, tumea 
from wrought iron beams resting upon the exterior walls, 
and upon girders supported by cast iron columns, and by 
the said walls ; the whole covered with tUe, or southern 
pine flooring plank, or boards. The ceiling, of the upper 



slory, must also be composed of iron beams, and brick 
arches, their haunches brought up with suitable material, 
so that there shall be a descent from the centre of the 
building to the eaves, of not less than three (3) inches over 
each beam, and the whole covered with *' asphalt,*' to carry 
off any water that may percolate through the iron covering 
of the roof. The columns, resting upon stone foundations 
below the cellar paving, must extend up through the cellar 
and the several stories, and support their floors, and ceilings. 

The thickness, of the brick- work, of the arches, must be 
the width of a brick. Proper scantling, furnished, and put 
in, by the cai*penter, with such aid, as may be required, 
from the bricklayer, must be laid, and fastened on the 
brick- work, to receive the floor, and nail it to ; while, at the 
proper time, the bricklayer must fill in the haunches of the 
arches, and spaces between the scantlings up to a level with 
their top, with concrete of cement mortar, brickbats, 
coarse gravel, &c., and make it level and proper to re- 
ceive the floors of wood. In such floors as are to be 
covered with stone, or marble tile, the scanding must be 
left out. 

A flue, lor ventilation, is to be made from the upper part ventilating flues, 
of each room throughout the building : they are to go up 
to the attic, and thence, be carried by wooden trunks to 
tbe chimney tops without smoke flues, and through them 
to their tops, and must have an Arnott's ventilating register 
to each flue. 

Wocpden blocks must be wailed in wherever required, biiockgr**^^*" 
to which to secure the jamb casings and other wood-work. 

The floor, of the cellar, must be paved, throughout, with ^*"" ^^' 
tbe best paving brick, upon a bed of concrete 6 inches 
thick, in the very best manner, with granite inside door- 
sills to all the cellar doors. 

The entrance hall, and vestibule to the j>ost office, in the 
first story, the vestibules and entrance to the custom-house 
and rooms, in the second story, and the vestibules and 
passages to the court rooms and its offices, in the third 
and half stories, must be paved with the best quality 2-inch 
marble, or German tile, laid in diagonal courses with 
cement mortar, in tesselated manner, with colors, dark and 
light, alternating. 

A sewer, eighteen (IS) inches in diameter, must be con- ^^*^'^* 
structed to the nearest city sewer, (agreeably to the muni- 
cipal laws and regulations of the city of New Haven) through 
which the soil from the water-closets, &c., and the waste 
water from the premises, can b^ discharged. 

Drains must be constructed, leading from the eave con- oniiw* 
doctors, and soil pipes of the water-closets, and sinks, to the 
above sewer, as may be directed by the superintendent. 
They are to be 10-inch, interior diameter, barrel drains of 

.,_., Google 
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4-incfa brick-work, laid in cement. They must be thoroughly 
plastered throughout on their inside, and where they go 
through the foundations be constructed in connexion with 
them, and fully secured against frost. 

All the partitions in the building will be 9 and 11-inch 
hollow brick walls. On the delivery of the iron-work at 
the building, the mason must furnish the necessary rigging, 
staging, labor, and tools, not belonging to the iron-worker 
or blacksmith's trade, to put the same into its place, and 
do, and perform all the work necessary thereto, except 
what belongs to the said trades, being assisted therein by 
said tradesmen, who must -in all cases do and perform 
all the work, properly pertaining to their respective trades, 
in said iron-work, the mason being responsible for its 
proper insertion, and permanency in the building. 

The upper story, at the east end, must be divided into 
two stories by the insertion of an intermediate flooring, 
shown only on the longitudinal section, and the upper one 
fully lighted and ventilated by sky-lights on roof, not shown 
on the drawings. The plan and finish of the upper rooms 
must be similar to those under them, as shown on drawing 
No. 4. 

The stairways, to the building, must be of wrotight and 
cast iron-work, with a mahogany hand-rail, in two flights, 
extending from the entrance story to the upper, and upper 
half story. From the upper half story to the roof, there 
must be constructed an enclosed flight of stairs, three (3) 
feet wide, with small iron hand-rail, as directed by the 
superintendent, (but not shown on the drawings,) by which 
the roof may be approached for any purpose. The cellar 
stairs must be of iron, (as above,) and with proper sized 
iron hand-rail. 

There must be two (2) water-closets in the third story 
and two others over them ; all of which must be furnished 
with proper and necessary spring seats, bowls, traps, urine 
sinks, &c., complete ; also with tanks, and cisterns, capable 
of holding, on an average, two hundred (200) gallons of 
water, to each closet, placed immediately over them, and 
receiving their supplies from the roof, or from the cistern 
or well on the premises when the roof does not furnish the 
necessary quantity. All their main and supply pipes, &c., 
. must be inserted in the brick- work as it goes up, and be fully 
secured against the action of the frost, and a channel left 
to receive the soil pipe, which, when put in, must also be 
fully guarded and secured against the action of the frost. 

At the rear side, near the corners of the building, there 
must be inserted in the outside walls, two cast iron eave 
conductors, ^t?e (5) inches in diameter, and half (J) an 
inch thick, extending from the eaves to the forementioned 
drains, to convey the water to them ; these pipes must be 
fully secured against the action of frost. -^^ ^^^^ ^ 
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There must also be another water conductor, three (3) 5," f^m e^J^ti 
inches in diameter, from the eaves to the cisterns of the wwer-ciowts. 
water-closets in the upper stories?; for use in warm weather, 
with the necessary apparatus to close it during cold weather. 

The conductors must be put up in sections, with their Eave pipes, 
proper eave pipes, turns, and elbows, as the work pro- ^^^"^^ **^* 
gresses, and have their joints well calked and secured 
with lead. 

At a suitable position on the premises, there must be 
sunk one or more cisterns of brickwork in hydraulic cement . 
mortar, and thoroughly plastered upon their inside wiih 
same kind of mortar, to receive the rainwater of the roof, 
and to supply the reservoirs with water for all purposes. 
They must have attached to them a suitable and efficient 
filtering apparatus, equal to fully purifying the water be- 
fore it goes into the cisterns. They must hold 20,000 
gallons in the aggregate, and have suitable iron pipes, laid 
below the action of the frost, extending from the eve con- 
ductors to* the filterers. The cisterns must be arched over 
so as to sustain any weight that may come npon them, and 
at the crown of the arch have a man-hole covered with a 
suitable stone slab. If found advisable, an artesian well 
will be substituted for the above cistern or cisterns on the 
premises, by order of the Treasury Department. 

From the above cisterns or artesian well, proper supply supply pipw. 
pipes must be extended to all parts of the building, and a 
suitable and approved forcing pump, of a sufficient power, force pump, 
and capacity to, properly, distribute the water, as above, 
and placed, secured in the most convenient location on the 
premises. 

On the rear of the premises, there must be constructed 
a suitable building for privies, &c., for the use of the 
building. The exterior and partition walls must be of 
brick, the floors of flagging stone, and the roof slated. It 
must contain 10 divisions, 3 by 4J feet, with a passage in 
front of them 3^ feet wide, and be 10 feet high. It must 
be constructed with the necessary doors, windows, seats, 
boxes, urinary sinks, ventilating flues, &c., required, and 
be fully completed in the best manner. 

DIGGING, GRADING, &c. ExcavaUcm. 

The necessary excavation for putting in the foundation, 
cellar walls, and all other works of a similar nature per- 
taining to the building, must be done promptly, and as 
directed by the superintendent. 

The spaces on each side of the foundation walls, and 
outside of the exterior cellar walls, must be filled in with 
proper earth, and thoroughly rammed throughout; the inside 
must be brought up to within 6 inches of the paving of 
the cellar, and properly prepared to receive the concrete 
bed, which must be laid on it, and the exterior, filled with ^g^^ 
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proper earth, up to the proper grade line of the premises, 
as may hereafter be more aefinitely determined. 

AU the surplus earth, and material, that may come out 
of the cellar, and trenches, not required for the purpose of 
grading, must be carted away ; and all the rubbish that 
may accumulate during the progress of the work must be 
carted away, or deposited on the ground, and properly 
graded, as the superintendent may direct. On the cona- 
pletion of the work, all the streets and grounds must be 
cleared up, and such disposition made of all the refuse 
materials as may be directed. 



STONECUTTER, MASON, AND BRICKLAYER'S WORK. 



Mortar. 



The cement mortar must be composed of materials of 
the best quality; the hydraulic cement be fresh burned, 
l)erfectly ground, securely put up, and kept dry until used; 
and the sand of suitable size for the various purposes, clean, 
and sharp gritted. The lime, for the lime mortar, must be 
fresh, and wood-burned, and the sand of best quality, proper 
sized, and sharp gritted. 

When the above materials are wanted for use, they must 
be well, and properly mixed, for their several purposes, and 
thoroughly manipulated, as may be directed by the super- 
intendent, and the mortar used in its most perfect state for 
the purposes required. 

The brick must all be of the best quality, firm in texture, 
hard-burned, and laid in the most solid manner. 

The bidder must furnish to the Treasury Department 
a sample of the stone which he proposes to put into the 
exterior of the building. It must be a cube of six (6) 
inches square on each face, and five of its six faces wrought 
in the several manners of working the stone in the vicinity, 
and the sixth face left as a split, rough surface, with halt 
of an inch at each edge, tooled or chiselled straight and true. 
Manner of laying. ^11 the stone-work must be laid with full flushed joints, 
in cement mortar, the joints raked out, to receive the point- 
ing, while the mortar is sufficiently moist for the purpose, 
and the jfointing must be done when the work shall have 
become sufficiently dry to allow of its being properly 
performed. 

Three-quarters of the ashlar of the first story must be 
fourteen (14) inches thick from its face, and the other 
quarter, as headers and binders, from eighteen (18) to 
twenty (20) inches thick. In the second story, the cor- 
ners must be from thirteen (13) to seventeen (17) inches 
thick from their face ; three-quarters of the remainder of 
the ashlar must be ten (10) inches thick, and one-fourth, 
as headers and binders, from fourteen (14) to eighteen 
(18) inches thick. In the third story, the corners must 
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be from twelve (12) to sixteen (16) inches thick from their 
face ; tliree-fourths of the remainder of the ashlar nine (9) 
inches, and the residue, as headers and binders, from thirteen 
(13) to seventeen (17) inches thick. 

The piers, of the doorways, provided they can be so oh- Doorway piew 
tained, must be in three blocks, the hose being one, the shaft 
another, and the capital the third. The stones, composing Bed of stone to 
ibe window, and door dressings, the belt courses^ and cornice, *^^™*' 
must have proper beds, and be of sufficient width to ensure 
permanency in the construction, and safety in setting, and 
securing tnem in their places. All the stone must be cramped and 
properly cramped, and anchored to one another, and also ^^ **' 
to the brick-work, by cramps, furnished by the iron- worker. 
They must be properly let into, and imbedded in the stone, 
and secured with brimstone, in the best nianner, by the 
mason. 

All the stone-work must be backed up with brick-work. Backing, 
in cement mortar, with a space of two (2) inches next to 
the inner course towards the rooms, which must be tied to 
the walls by headers, every fifth course, at intei-vals of two 
bricks. Where heavy weights come on the exterior walls, 
the open space must be made solid, a sufficient distance soitd at beannga. 
around it, to ensure proper stability to receive the weight 
imposed ; and when a girder, or beam, rests on the wall, , 

a cast iron wall plate, furnished by the iron-worker, of pro- waii platen, 
per size and thickness, must be inserted under them. 

The fireplaces must be made with fire-brick, and Firepuces. 
have a marble mantel, to be worth $30 each, exclusive of 
their setting; and, if required, coal grates, (worth $15 each, oratea. 
exclusive of their setting,) with all the requisite fixtures, 
must be furnished, and properly set in each fireplace. 
The hearths must be best quality, fire-proof, stone for the Hemha. 
purpose, twenty inches wide from the face of the mantel, 
and five feet six inches long. • 

There must be constructed in the cellar one or two fur- Heating appa- 
naces, (as may be thought best,) of sufficient power and "*"** 
capacity to warm the entire building, furnished with the 
necessary cold-air trunks and tin hot-air flues, of proper 
and sufficient size, leading to all the rooms ; and, when ne- 
cessary or required, they must be carried up through the 
antae, chimney, &c. The whole to be finished complete, 
and put up in good working order, with all the hot-air re- 
gisters, &c. In the entrance story, 5 hot-air registers 15 Hot-air reguten. 
by 19 inches; in the second story, 2 ditto 13 by 19 inches, 
and 4 ditto 11 by 16 inches ; in the third story, 2 ditto 16 
by 19 inches, and 4 ditto 11 by 16; and in the half-story, 
2 ditto 11 by 16 inches: all which must be inserted in 
soapstone frames. The walls, throughout the entire work, 
must be carried up in regular, horizontal, courses, not ex- 
ceeding three (3) feet in height, unless otherwise directed 
by the superintendent ^^ GooqIc 
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Suitable coal-dides, to lead to the cellar, must be con- 
structed, with proper coveri, &c. 

The mason must cive the price, per thousand, for laying 
any extra brick-work required. 

The contractors must iiirnish all the stone, brick, mortar, 
labor, staging, and all other materials incident to the stone- 
work, mason's work, and bricklayer's work on the buildings ; 
do and perform all the jobbing pertaining to the brick, 
stone, and mason's work, required in completing this build- 
ing, or its appurtenances, without any extra charge for the 
same ; and perform all the work in the best manner, to tne 
acceptance of the superintendent. 
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IRON-WOEK. 

There will be furnished by the Treasury Department, 
wrought iron heaiM and girdersj for the floors, ceilings, and 
roof, together with the cramps necessary lor the proper se- 
curing of the beams, and girders together, and to the walls 
of the building, as shown in detail drawings. They wll 
be delivered, upon a suitable wharf, at New Haven, by the 
Department, and, by the contractor, taken thence, and put 
into the building. 

The iron-worker must furnish all the other iron work re- 
quired for the building. All that is mentioned in these spe- 
cifications, as to be furnished to the other mechanics on 
the building, and by them to be inserted in the building as 
it progresses, must be furnished to them promptly, as it is 
wanted for use ; and any delay from want ot seasonable 
delivery shall subject the contractor to a deduction of twice 
its value from his compensation for work performed and 
materials furnished. 

There will be in the cellar twelve (12) round columns, 
sixteen (16) inches at their base, and fourteen (14) at their 
necks, and thfee-fourths (f) of an inch thick. In the en- 
trance story there will be ten (10) square antae ; in the 
second story, eight (8), and four (4) in the third story, 
twelve (12) inches square and three-quarters (f ) of an inch 
thick. In the entrance story there will be ten (10) round 
columns, and in the third, four (4), fourteen (14) inches 
diameter at their bases and twelve (12) inches at their 
necks. All the above will have capitals and bases, as 
shown on the drawings. (Vide '* detail" drawings.) 

The window-shutter casings are to be of cast iron, but 
the shutters must be of wrought iron, properly hung to 
the frames, having suitable fastenings, &c., complete. The 
outside doors must also be constructed of wrought iron, 
properly hung to the frames, or to the stone jambs, as 
shown on the drawings, having suitable locks, knobs, bolts, 
&c., complete. (See detail drawing No. 8.) 

The antaes must be cast perfectly true, and straight, or 
tkeir surfaces planed, or turned to make them so ; all the 
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bearing joints, antae, girders, beams, window frames, &c., 
must be turned, planed, or filled perfectly true to each 
other ; all the grooves for receiving doors, sash, shutters, 
&c., must be planed true and straight. 

The iron-worker must furnish, construct, and put up, Btairway« 
with such assistance as the mason should give in his part 
of the work, the stairs, of wrought and cast iron, in two 
flights, from the entrance to the third story, and one flight, 
from the third to the half story above. From the end of 
the passage in this half-story, he must construct a flight of 
stairs, (not shown on the, lithograph drawing, plans,) 3 
feet wide, to the attic floor, and from thence to the scut- 
tle on the roof, by which it may be approached for any 
purpose. The steps and risers must be not less than f 
thick, properly moulded, wrought, and corrugated, and 
securely fastened to the brick walls, having properly 
moulded balusters secured to the steps by nuts, and screws, 
and supporting a mahogany rail, to be put on by the car- 
penter. (See detail drawing No. 9.) 

He must construct and put up a galvanized, corrugated. Galvanized iron 
iron roof upon a proper iron frame, supported upon the iron '^^' «*"«"> *«• 
beams of the ceiling of the upper story, and properly 
secured to them, and to the walls of the building. It must 
have proper sky-lights inserted in it to properly light and 
ventilate the half-story at the east end; and it must also 
have suitable eave gutters, scuttle, &c., complete, moulded 
and fitted as per detail drawing No. 5. He must also Threahoids. 
furnish and set in place, cast iron thresholds to all the 
interior doors. 

He must furnish all the dowels, cramps, ties, bars, truss- Misceiianeoui. 
rods, stirrups, bolts, and other iron-work, necessary to 
give permanency, and stability to the building, of the best 
American iron, and as they may be wanted tor use. He 
must do, and perform all the blacksmith and iron-worker's 
jobbing on the building, furnishing tools, labor, and all Jobbing, 
materials for the above work, to the full satisfaction of the 
superintendent. 

CARPENTER, AND JOINER'S WORK, LUMBER, ETC. 

All the lumber must be of the best quality, free from Lumber, 
unsound knots, shakes, or rots, well and thoroughly sea- 
soned, (by kiln drying when necessary,) and proper for 
the various purposes, and uses for which it is destined. 

The joist, or scantling, must be spruce or white pinej the scantung. 
floor boards f-inch heart, hard pine, not more than 5 inches 
ia width ; the doors, and other inside finishings, and window FiniBbiqgi, 
frames, must be first quality white, or spruce pine ; and 
the stair-rails, and the newels, and rails of the court roonj, stair-rau*, 
best quality of mahogany for the purpose. 

The floors^of all the stories must be f-inch thick, milled, Fiooft.^ 
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jointed, and matched, not over 6 inches wide, laid on 
scantling 3 by 4 inches, fastened to the brick- work in a 
thorough manner, with the spaces between them filled 
with cement concrete by the mason, same as the haunches 
of the arches, and brought up level with their tops. The 
cantlings must be not more than 16 inches apart, from cen- 
re to centre, and the floors blind-nailed, each board to 
each joist, or scantling. A,ll the ceilings, and other parts of 
the building requiring it, must be furred, and properly pre- 
pared, for lathing and plastering. 

The sash of the exterior of the building must be of black 
walnut, properly hung with weights, and securely and 
properly fastened. The sash for the interior must be of 
the same material, and such as require weights and fast- 
ings are to have them, and the rest may be fastened securely 
and permanently in their places. 

The doors must be finished as per drawings, being J 
inch thick, properly panelled throughout the building, 
panels sunk on both sides with moulded slips, &c. ; hung 
lo the jambs by 3 best cast iron butt hinges, 4 by 4J inches, 
with If-inch screws, and have 7-inch best mortice locks, 
(of E. Robinson's make,) best porcelain knobs, and bronzed 
trimmings; the water-closet doors may be but f-inch 
thick. 

rost office fit- The entrance story, to be used for the post oflSce, must 

**"***• be fitted up with glazed windows, with iron sash, and 

letter boxes between the iron antae, with openings, &c., as 
per detail drawing No. 9, for delivery of letters, as the 
superintendent may direct. 

houwroom"'***"" "^^^ custom-house room must be fitted up with suitable 
counters, and their appendages, of mahogany, (proper tor 
the business of the department.) The above includes suit- 
able drawers and cupboards, under the counter; but no 
desks, nor fixtures upon it. The walls of the court room 
must be panelled to the height of six (6) feet from the level 
of the floor of the bar ; finished at the base with a skirting, 
and at the top with an impost moulding, as per detail 
drawing. 

The court room must be fitted with its railings, 2^ by 
3f inches, and newels 6 inches in diameter, and of proper 
heights; its judge's seat, desk, &c. ; its clerk, and mar- 
shal's seat, desk, &c. ; its dock, witnesses' stand, spectators' 
seats, &c. The desks, rails, &c., must be of proper quality 
of mahogany. The judge's seat must be raised 3 risers of 
8 inches, the clerk's one riser of 8 inches, and the jury, 
witness, and spectators' seats must rise three inches, at 
least, to each seat, as they retire from the bar. 

nj doorp, There must be constructed fly doors to the court, and 

custom-house rooms, the frames f thick, light panels, cov- 
ered with baize, hung with 4 by 4-inch butt hinges, and 
furnished with knobs, springs, &c., compkte^^o^^ 
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He must construct all the wood-work, and carpenter's Finish oi water- 
work of the water-closets, &c., the seats of which must be ^ ^^ 
of mahogany, and the reservoirs, holding 200 gallons each, 
over each of the water-closets, to receive the water from 
the roof, cisterns, or artesian well, for the use of the water- 
closets, and other purposes, mus the made of 2-inch plank, 
milled, jointed, and matched, firmly, and securely put 
together, and fully fitted to receive the lead lining to be put 
in by the plumber. 

He must also construct the wood-work for the post office 
washing-room in the cellar, and wood- work of the privies, 
building in the yard before mentioned. 

The mahogany stair-rail will be 2i by 4 inches, wrought 
to pattern in best manner. 

He must construct all the centres for the arches, trim- centres, 
mers, &c.; furnish, and put on, proper guards, and casings casingstone 
to the cut stone-work, to ensure it against damage while 
the work is going on, and be responsible for any damage 
that may occur to it from neglect of such precaution ; con- 
struct, and put up all the necessary ventilating trunks; 
fully construct, and complete all the other carpenter and 
joiner's work on the building, and do all the jobbing, &c., Jobbinf. 
required of the carpenter, and joiner, fiirnisilng all the 
materials, and executing the whole work in a faithful, and 
workmanlike manner, to the acceptance of the superin- 
tendent. 

PLASTERING, STUCCO-WORK, ETC. 

All the ceilings must be lathed, and plasted in three ceumgs. 
coats, and finished in stucco ; all the brick walls must be ^**'^® ^^^ ^°** 
plastered with two coats, and, when required, divided off two coats on the 
mto ashlar, colored in imitation of granite, and left ooarse- GrMitefl^ih. 
finished with the float in the best manner, so as to prevent 
defacement, and the condensation of moisture ; and also 
plaster the walls and ceilings of the privies in a proper 
manner, leaving the walls rough as above. All the rooms 
must have a moulding, in the angles in the ceiling, as ^o™^«eo'"»«io 
represented on the drawing No. 7. 

All of the materials must be of the very best quality for 
the purpose, and all the work, including the necessary 
jobbing, must be executed in the most workmanlike man- lobwng. 
ner, to the acceptance of the superintendent. 

PAINTING AND GLAZING. 

All the glazing must be done with the best quality of oiazing 
American crown glass, well bedded back, puttied, and left 
clean, and perfect on the completion of the work. 

The number of lights, sizes, &c., as indicated on the 
drawings. Digitized by Google ' 
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All the exterior iron-work of the building must be 
painted four coats of best quality New Jersey zinc paint, 
sanded in two coats, except roof, and finished in imitation of 
granite. 

All the interior iron-work must have four coats of the 
above zinc paint, finished in imitation of bronze, or other- 
wise, as may be directed, and have two coats of varnish. 

All the wood-work, except the floors and mahogany 
work, usually painted in such buildings, must be painted 
three coats pure white lead, properly toned, and pure lin- 
seed oil, and grained in oil colors in imitation of woods, or 
marble, as may be directed by the superintendent. 

All the graining must have two coats of best copal var- 
nish, and the mahogany-work, coats sufficient to give it 
proper body, and be polished in the best manner. 

All the floors must be oiled in the most thorough man- 
ner, and, if thought necessary, varnished with one coat. 

The painter must " fresco," in the best manner, the 
ceilings of the vestibules of the post office, custom-house, 
and court-rooms, and the ceilings, and so much of the 
walls of the custom-house, and court-rooms, as may be re- 
quired of him. He must paint the wood-work of the 
privies in a f)roper manner and glaze the windows. 



PLUMBER'S WORK. 
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The reservoirs, over the water-closets, must be lined in 
the most perfect manner, with best eight-pound milled 
lead. There must be a forcing pump, of best kind, and 
construction, for supplying the water-closet cisterns, &c., 
with water from the cisterns on the premises. 

The plumber must construct (with the exception of their 
carpenter's work) the four (4^ water-closets mentioned in the 
former part of these specincations, and as shown on the 
plans, with all their fixtures complete, including supply, 
soil, and waste pipes* bowls, traps, basins, and urine-sinks, 
with their supply, and waste pipes, &c.; and also the 
necessary cistern bowls, basins, pipes, &c., for the post 
oflBce wash-room in the cellar. 

The soil pipes must be made of best eight-pound milled 
lead, and lead into the drains; and all the other pipes 
must be of the best, and heaviest kind, and fully equal to 
the greatest pressure ever to be put upon them. The 
plumber must secure the whole apparatus from the frost, 
and be responsible for any defect in their operations ; fur- 
nish all the materials, of the best quality, and do and per- 
form all the plumber's work, jobbing, &c., upon the 
building, to the satisfaction, and acceptance of the super- 
intendent ^ . 
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GENEBAL CONDITIONS. 
All the work must be done in the best and most work- Manner of exe- 

i.i p J • <.. ^ • 1 cuting the work. 

manhke manner, of proper, and appropriate material, ac- 
wording to the plans herein before cited, and the foregoing 
jpecifications ; and every thing necessary to the proper, Sf nof^peSSS 
ind complete execution of said plans must be done and 
inished, whether the same may have been, herein, speci- 
ied or not ; and all such necessary work, or materials 
tvhich may not have been set forth in these specifications 
nust be done, and materials furnished, in a manner corre-, 
jponding with the rest of the work, as well, and as faith-, 
fully, as though the same were herein particularly de- 
scribed and provided for. 

Every part of the building must be executed under the To be done under 
supervision of the forementioned superintendent, and be ""p®""*®" *"*• 
subject to his entire approval ; and, in case any omissions, 
additions, or alterations of the plans may be required by 
the Treasury Department during the progress of the work, 
the same shall be acceded to by the contractor, or con- 
tractors, and carried into effect, without in any way vio- 
lating, or vitiating any contract which may have been made 
for work, or material; and all such omissions, additions, ti5L,Md'aitfiw' 
or alterations shall be estimated for, and the value thereof ****"■* 
agreed upon, and approved by the Department, and added 
to, or deducted from, the contract, by endorsement upon 
its back, as the case may be, before going into execution, 
or uo allowance will be made for them by either party. 

MANNER OF MAKING BIDS. 

In making bids for the above work, the Department spe- 
cially requires them to be made in detail — that is, by bills 
of parcels of each article and separate kind of work, to 
which the prices of such article and kind of work are to 
be aflSxed, respectively, and then comprised in one gross 
amount. 

Office op the Construction of Buildings, 

Treoiury Department^ May 14, 1866. 
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SPECIFICATIONS 



BUILDING THE CUSTOM-HOUSE AT NEWARK, N. J., 



IHCLnOIIlO ACCOHHODATIONg 



FOB A POST OFFICE AND UNITED STATES COURT BOOM. 



Specificatioris for erecting a new custom-bouse, at Newark N. J., 
including accommodations lor a post office, and United States court 
room, which is to be done {under the direction of a superintendent 
appointed by the Hon. Secretary of the Treasury, for that purpose) 
according to the following, enumerated, drawings, consisting of plans, 
elevations, sections, and working drawings, designed, and prepared at 
the Office of the Construction of Buildings, Treasury Department, and 
agreeably to such further drawings, and directions, in explanation 
thereof, as may, hereafter, from time to time, be furnished therefrom: 

DRAWINGS. 

No. 1. Plans of foundations, cellar, and entrance story. Drawings. 

2. Plans of second and third stories. 

3. Front and end elevations. 

4. Longitudinal and transverse sections. 

5. Drawing and details of roof. 

6. " " " exterior. 

7. " " " interior. 

8. " " " windows and doors. 

9. ** " " miscellaneous finishings. 

GENEBAL DESCBIPTION OF THE WORKS. 

The ^uilding will front upon Broad street, its front line Location, 
being ten (10) feet from said street, and its east end ten 
(10) feet from Academy street. The entrance story floor 
will be five (5) feet above the inside line of the sidewalk 
at the intersection of said streets. The premises must 
have a proper grade up to the building from the sidewalk; 
and the steps and underprinning of the building must be 
made to conform to said grade — the first in their number, 
and the last in its height, instead of (in that respect) con- 
forming to the drawings. The steps, at the east end, must 
also have suitable iron hand-rails and balusters, if required. 

On the sides and ends of the building, there will be ceiiar window 
sunk areasy or sky-lightSy to each cellar window, extending ■*^^"**'*^**' 
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from the top of the side-walk or paving down to the bot- 
tom of their sills. They will be covered with a suitable 
and substantial vrrought iron grating, let into a rebate in a 
suitable curb-stone which must, surround them, and be- 
there properly secured. 

The walls of these areas will be roUgh-coursed ashlar, 
twelve (12) inches thick, resting on a foundation eighteen 
(18) inches thick, which must go below the action of the 
frost. The top of the wall must be finished to receive the 
curbstones in a proper manner. The bottoms of the areas 
must be paved with brick, and each be provided with a 
small drain, to discharge, outside of the walls, into the 
ground, any water that may fall into them through the 
grating. 

The side-walks of the two streets, and the ten feet space , 
thence to the building from them, must be paved either with 
the best hard paving brick, or stone flagging, laid to a curb- 
stone of the best material and form to be obtained in the 
vicinity. 

A brick wall will divide the post office packing-room 
from the fuel and furnace room, the post office wash-room 
and the water-closet room, in the cellar, and iron stairways 
must come down from the entrance story into each of the 
last two rooms. 

The cellar walls must be constructed of proper cellar- 
wall stones, laid in courses, upon foundations of large stones 
laid in the Vnost perfect manner, on a bed of concrete, (if 
required for its proper stability,) and otherwise fully 
Window and door secured against any settlement. The window, and door 
jambs. jambs, and heads in the cellar wall, must be rough-ham- 

mered, and rebated to receive the window frames, and 
sashes, and the doors, or doors and frames, as may be 
Ibund to be best. The stones, for the foundations, should 
be of the largest size convenient to be obtained, and those 
for the cellar walls should \^ of the best, and most 
proper size for the work. They should be bonded toge- 
ther in the strongest manner, full flushed with cement 
mortar, and well bedded in the same. 

The entire exterior of the building will be faced w^ith 
the most durable stone to be obtained in the vicinity, in- 
cluding the door and window dressings, the belt courses, 
cornice, &c. The stone-work of the building must be well 
and properly dressed, with good surfaces, and arrises, the 
joints small, and well pointed, the beds and builds full to 
the square, and perfect, and the whole to be left clean, and 
perfect, on the completion of the building. 

The outside doors, and the bead of the window frames, 
and the window shutters and their frames, must be of iron. 

The floorings, of the whole building, are to be composed 
of small segmental arches, of hard-burned brick-work, turned 
• ——^ o^^ 
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from wrougfu iron beams resting upon the exterior walls, 
and upon girders supported by cast iron columns, and by 
xhe sakL walls; the whole covered with ri/e, or southern 
pine fl™ring plank, or boards. The ceiling, of the upper ceiiin« of 
story, must also be composed of iron beams, and brick "^'^'*^'^* 
arches, their haunches brought up with suitable material, 
so that there shall be a descent from the centre of the 
building to the eaves, of not less than three (3) inches over 
each beam, and the whole covered with " asphalt," to carry 
ofFany water that may percolate through the iron covering 
of the roof. The columns, resting upon stone foundations 
below the cellar paving, must extend up through the cellar 
and the several stories, and support their floors, and ceilings. 
The thickness, of the brick-work, of the arches, must be 
the width of a brick. Proper scanding, furnished, and put 
in, by the carpenter, with such aid, as may be required, 
from the bricklayer, must be laid, and ikstened on the 
brick-work, to receive the floor, and nail it to ; while, at the 
proper time, the bricklayer must 611 in the haunches of the 
arches, and spaces between the scantling, up to a level with 
their top, with concrete of cement mortar, brickbats, 
coarse gravel, &c., and make it level and proper to re- 
ceive the floors of wood. In such floors as are to be 
covered with stone, or marble tile, the scantling must be 
left out. 

A flue, tor ventilation, is to be made from the upper part ventiiatiiii flu**, 
of each room throughout the building : they are to go up 
to the attic, and thence, be carried by wooden trunks to 
the chimney tops without smoke flues, and through them 
to their tops, and must have an Arnott's ventilating register 
to each flue. 

Wooden blocks must be walled in wherever required, insert woodee 
to which t4) secure the jamb casings and other wood- work. 

The floor, of the cellar, must be paved, throughout, with ceuar floor, 
the best paving brick, upon a bed of concrete 6 inches 
thick, in the very best manner, with granite inside door- 
sills to all tjhe cellar doors. 

The entrance hall, and vestibule to the post office, in the 
first story, the vestibules and entrance to the custom-house 
and rooms, in the second story, and the vestibules and 
passages to the court room and its oflSces, in the third 
and half stories, must be paved with the best quality 2-inch 
marble, or German tile, laid in diagonal courses with 
cement mortar, in tesselated manner, with colors, dark and 
light, alternating. 

A sewer, eighteen (IS) inches in diameter, must be con- sewcr. 
structed to the nearest city sewer, (agreeably to the muni- 
cipal laws and regulations of the city of Newark) through 
which the soil from the water-closets, &c., and the waste 
water from the premises, can be discharged. ^ , 
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which the soil from the water-closets, &c., and the w^asle 
water from the premises, can be discharged. 

Drains must be constructed, leading from the eave con- 
ductors, and soil pipes of the water<-closets, and sinks, to the 
above sewttr, as may be directed by the superintendent 
They are to be 10-inch, interior diameter, barrel drains of 
4-inch brick-work, laid in cement. They must be thoroughly 
plastered throughout on their inside, and where they go 
through the foundations be constructed in connexion With 
them, and fully secured against frost. 

All the partitions in the building will be 9 and 11-inch 
hollow brick walls. On the delivery of the iron-woA at 
the building, the mason must furnish the necessary riggings 
staging, labor, and tools, not belonging to the irc^-workei* 
cr blacksmith's trade, to put the same into its plac6, and 
do, and perform all the work necessary thereto, except 
what belongs to the said trades, being assisted therein by 
said tradesmen, who must in all cases do and perform 
all the work, properly pertaining to their respective trades, 
in said iron-work, the mason being responsible for its 
proper insertion, and permanency in the building. 

The upper story, at the east end, must be divided into 
two stories by the insertion of an intermediate flooring, 
shown only on the longitudinal section, and the upper one 
fully lighted and ventilated by sky-lights on roof, not shown 
on the drawings. The plan and finish of the upper rooms 
must be similar to those under them, as shown on drawing 
No. 4. 

The stairways, to the building, must be of wrovght and 
coa^ iron-work, with a mahogany hand-rail, in two flights, 
extending from the entrance story to the upper, and upper 
half story. From the upper half story to the roof, there 
must be constructed an enclosed flight of staits, three (3) 
feet wide, with small iron hand-rail, as directed by the 
superintendent, (but not shown on the drawings,) by which 
the foof may be approached for any purpose. The cellar 
stairs must be of iron, (as above,) and with proper si^ 
iron hand-rail. 

There must be six (6) water-closets in the cellar, two (2) 
in the third-story and two others over them ; all of which 
must be furbished with proper and necessary spridg seats, 
bowls, traps, urine sinks, &;c., complete ; also with tank?, 
and cisterns, capable of holding, on an average, two hun- 
dred (200) gallons of water, to each closet, placed imme- 
diately over them, and receiving their supplies from the 
city water-works. All their main and dupply pipes, &c., 
must be inserted in the brick- work as it goes up, ana be folly 
secured against the action of the frost, and a channel left 
to receive the soil pipe, which, when put in, roust also bie 
fully guarded and secured against the action of the frost 
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At the reat side, near the corners of the building, there ^^Ji'° 
must be inserted in the outside walls, two cast iron eave sertedi 
conductors, jive (5) inches in diameter, and halt (i) an JJ»pi,?a\u 
inch thick, extending from the eaves to the forementioned 
drains, to convey the water to them ; these pipes must be 
fully secured against the action of frost. 

There naust also be another water conductor, thrte (3) Another condu 

, . , . ,. , 1 • r 1 t'^' firoin eaves 

inches m diameter, from the eaves to the cisterns ot the water-ciosew. 
water-closets in the upper stories, for use in warm weather, 
with the necessary apparatus to close it^during cold weather. 

The conductors must be put up in sections, with their Eave pipes, 
proper eave pipes, turns, and elbows, as the work pro- ******'^"' **'• 
gresses, and have their joints well calked and secured 
with lead. 

A proper main water pipe must be put in, connecting supply 
with the main pipe of the city water-works, and terminat- 
ing and connecting with proper supply pipes extendmg to 
the several water-closet cisterns, and all other parts of the 
building when they are required ; and, should it be neces- 
sary, an approved forcing pump, of a sufficient power, and Force. 
capacity to, properly, distribute {he water, as above, placed, 
and secured at the junction of the main and supply pipes, 
which should be situated in the most convenient location 
on the premises. 

DIGGING, GRADING, &c. 

The necessary excavation for putting in the foundation, Excav 
cellar walls, and all other works of a similar nature per- 
taining to the building, must be done promptly, and as 
directed by the superintendent. 

The spaces on each side of the foundation walls, and 
outside of the exterior cellar walls, must be filled in with 
proper earth, and thoroughly rammed throughout; the inside 
must be brought up to withiu 6 inches of the paving of 
the cellar, and properly prepared to receive the concrete 
bed,which must be laid on it, and the exterior, filled with 
proper earth, up to the proper grade line of the premises, 
as may hereafter be more definitely determined. 

AU the surplus earth, and material, that may come out R«n 
of the cellar, and trenches, not required for the purpose of " 
grading, must be carted away ; and all the rubbish that 
may accumulate during the progress of the work must be 
carted away, or depjosited on the ground, and properly 
graded, as the superintendent may direct. On the com- 
pletion of the work, all the streets and grounds must be 
cleared up, and such disposition made of all the refuse 
materials as may be directed. 
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STONECUTTEK, MASON, AND BRICKLAYER'S WORK. 



Morur. 



Brick. 



Stone. 



Dressing. 



The cement mortar must be composed of materials 
the best quality ; the hydraulic cement be fresh burned 
perfectly ground, securely put up, and kept dry until usedj 
and the sand of suitable size for the various purposes, clear 
and sharp gritted. The lime, for the lime mortar, must ' 
fresh, and wood-burned^ and the sand of best quahty, prof 
sized, and sharp gritted. 

When the above materials are wanted for use, they musj 
be well, and properly mixed, for their several purposes, ano 
thoroughly manipulated, as may be directed by the supers 
intendent, and the mortar used in its most perfect state fo| 
the purposes required. 

Tne brick must all be of the best quality, firm in texture^ 
hard-burned, and laid in the most solid manner. i 

The bidder, if necessary, to furnish to the Treasury 
Department a sample of the stone which he proposes td 
put into the exterior of the building. It must be a cube ol 
six (6) inches square on each face, and five of its six facea 
wrought in the several manners of working the stone in the 
vicinity, and the sixth face left as a spUt, rough surface, 
with half of an inch at each edge, tooled or chiselled straight 
and true. 
Manner of laying. All the stoue-work must be laid with full flushed joints, 
in cement mortar, the joints raked out, to receive the point- 
ing, while the mortar is suflBciently moist for the purpose, 
and the jfoinfing must be done when the work shall have 
become sufl5ciently dry to allow^ of its being properly 
performed. 

Three-quarters of the ashlar of the first story must be 
fourteen (14) inches thick from its face, and the other 
quarter, as headers and binders, from eighteen (18) to 
twenty (20) inches thick. In the second story, the rustic 
corners must be from thirteen (13) to seventeen (17) inchea 
thick from their face ; three-quarters of the remainder of 
the ashlar must be ten (10) mches thick, and one-fourth, 
as headers and binders, from fourteen (14) to eighteen 
(18) inches thick. In the third story, the rustic corners 
must be from twelve (12) to sixteen (16) inches thick from 
their face ; three-fourths of the remainder of the ashlar 
nine (9) inches, and the residue, as headers and binders, 
from thirteen (13) to seventeen (17) inches thick. 

The piers, of the doorways, provided they can be so ob- 
tained, must be in three blocks, the base being one, the shaft 
another, and the capital the third. The stones, composing 
the window, and door dressings, the belt courses^ and cornice, 
must have proper beds, and be of suflScient width to ensure 
permanency in the construction, and safety in setting, and 
tiiem in their places. All the stone must be 
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properly cramped, and anchored to one another, and also cmmjedand 
to the brick-work, by cramps, furnished by the iron- worker. 
They must be properly let into, and imbedded in the stone, 
and secured with brimstone, in the best manner, by the 
mason. 

All the stone-work must be backed up with brick-work, Backing. 
in cement mortar, with a space of two (2) inches next to 
the inner course towards the rooms, which must be lied to 
the walls by headers,, every fifth course, at intervals of two 
bricks. Where heavy weights come on the exterior walls, 
the open space must be made solid, a sufficient distance soiid at bearing. 
around it, to ensure proper stability to receive the weight 
imposed ; and when a girder, or beam, rests on the wall, 
a cast iron wall plate, furnished by the iron-worker, of pro- waiipiate«. 
per size and thickness, must be inserted under them. 

The fireplaces must be made with fire-brick, and Fireplaces. 
have a marble mantel, to be worth $30 each, exclusive of 
their setting, and, if required, coal grates, (worth $15 each, Grates. 
exclusive of their setting,) with all the requisite fixtures, 
must be furnished, and properly set in each fireplace. 
The hearths must be best quality, fire-proof, stone for the Hearths. 
purpose, twenty inches wide from the face of the mantel, 
and five feet six inches long. 

There must be constructed in the cellar one or two fur- H«ating appa- 
naces, (as may be thought best,) of sufficient power and 
capacity to warm the entire building, furnished with the 
necessary cold-air' trunks and tin hot-air flues, of proper 
and sufficient size, leading to all the rooms; and, when ne- 
cessary or required, they must be carried up through the 
antae, chimney, &c. The whole to be finished complete, 
and put up in good working order, with all the hot-air re- 
gisters, &c. In the entrance story, 5 hot-air registers 15 h tairregistcis. 
by 19 inches; in the second stoiy, 2 ditto 15 by 19 inches, 
and 4 ditto 11 by 15 inches ; in the third story, 2 ditto 15 
by 19 inches, and 4 ditto 11 by 15; and in the half-story, 
2 ditto 11 by 15 inches: all which must be inserted in 
soapstone frames. The walls, throughout the entire work, 
must be carried up in regular, horizontal, courses, not ex- 
ceeding three (3) feet in height, unless otherwise directed 
by the superintendent 

Suitable coal-slides, to lead to the cellar, must be con- coai slides, 
structed, with proper covers, &c. 

The mason must give the price, per thousand, for laying 
any extra brick-work required. 

The contractors must furnish all the stone, brick, mortar, 
labor, staging,* and all other materials incident to the stone- 
work, mason's work, and bricklayer's work on the buildings ; 
do and perform all the jobbing pertaining to the brick. Jobbing. 
stone, and mason's work, required in completing this build- 
ing, or its appurtenances, without any extra charge for the ^gle 
same; and perform all the work in the best manner, to ttie 
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IRON-WORK. 

There will be furnished by the Treasury Department, 
wrouoht iron beams and girders^ for the floors, ceilings, and 
roof, together with the cramps necessary for the proper se- 
curing of the beams, and girders together, and to the walls 
of the building, as shown in detail drawings. They w^ill 
be delivered, upon a suitable wharf, at Newark, by the 
Department, and, by the contractor, taken thence, and put 
into the building. 

The iron-worker must furnish all the other iron-work re- 
quired for the building. All that is mentioned in these spe- 
cifications, as to be furnished to the other mechanics on 
the building, and by them to be inserted in the building as 
it progresses, must be furnished to them promptly, as it is 
wanted for use ; and any delay from want of seasonable 
delivery shall subject the contractor to a deduction of twice 
its value from his compensation for work performed and 
materials furnished. 

There will be in the cellar twelve (12) round columns, 
sixteen (16) inches at their base, and fourteen (14) at their 
necks, and three-fourths (J) of an inch thick. In the en- 
trance story there will be ten (10) square antae ; in the 
sec(.nd stor^% eight (S), and four (4) in the third storj% 
twelve (12) inches square and three-quarters (f) of an inch 
thick. In the entrance siory there will be ten (10) round 
columns, and in the third, four (4), fourteen (14) inches 
diameter at their bases and twelve (12) inches at their 
necks. All the above will have capitals and bases, as 
shown on the drawings. (Vide ** detail" drawings.) 

The window-shutter casings are to be of cast iron, but 
the shutters must be of wrought iron, properly hung lo 
the frames, having suitable fastenings, &c., complete. The 
outside doors must also be constructed of wrought iron, 
properly hung to the frame.'^, or to the stone jambs, as 
shown on the drawings, having suitable locks, knobs, l)olts, 
&c., complete, (rfee detail drawing No. 8.) 

The antaes must be cast perfectly true, and straight, or 
tl^eir surfaces planed, or turned to make them so; all the 
bearing joints, antae, girders, beams, window frames, &c., 
must be turned, planed, or fitted perfectly true to each 
other ; all the grooves for receiving doors, sash, shutters, 
&c., must be planed true and straight. 

The iron-worker must i'urnish, construct, and put up, 
with such assistance as the mason should give in his part 
of the work, the stairs, of wrought and cast iron, in two 
flights,, from the entrance to the third story, and one flight, 
from the third to the half story above. From the end of 
the passage in this half-story, he must construct a flight of 
stairs, (not shown on the, lithograph drawing, plans,) 3 
feet wide, lo the attic floor, and from thence to the scut- 
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lie on the roof, by which it may be approached for any 
purpose. The steps and risers must be not less than f 
thick, properly moulded, wrought, and corrugated, and 
securely fastened to the brick walls, having properly 
moulded balusters secured to the steps by nuts, and screws, 
and supporting a mahogany rail, to be put on by the car- 
penter. (See detail drawing No. 9.) 

He must construct and put up a galvanized, corrugated, f„oV7g"JuerelTc. 
iron roof upon a proper iron frame, supported upon the iron 
beams of the ceiling of the upper story, and properly 
secured to them, and to the walls of the building. It must 
have proper sky-lights inserted in it to properly light and 
ventilate the half-story at the east end; and it must also 
have suitable eave gutters, scuttle, &c., complete, moulded 
and fitted as per detail drawing No. 5. He must also 
furnish and set in place, cast iron thresholds to all the Threaiioida. 
interior doors. 

He must furnish all the dowels, cramps, ties, bars, truss- Migceiianeaus. 
rods, stirrups, bolts, and other iron-work, necessary to 
give permanency, and stability to the building, of the best 
American iron, and as they may be wanted for use. He 
must do, and perform all the blacksmith and iron-worker's 
jobbing on the building, furnishing tools, labor, and all Jobbing, 
materials lor the above work, to the full satisfaction of the 
superintendent. 

CARPENTER, AND JOINER'S WORK, LUMBER, ETC. 

All the lumber must be of the best quality, free from Lumber, 
unsound knots, shakes, or rots, well and thoroughly sea- 
soned, (by kiln drying when necessary,) and proper for 
the various purposes, and uses for which it is destined. 

The joist, or scantling, must be spruce or white pine; the scanuing. 
floor boards J-inch heart, hard pine, not more than 5 inches 
in width ; the doors, and other inside finishings, and window Finishings, 
frames, must be first quality while, or spruce pine; and 
the stair-rails, and the newels, and rails of the court room, stair-raiis. 
best quality of mahogany for the purpose. 

The floors of all the stories must be | inch thick, milled, Fioore. 
jointed, and matched, not over 6 inches wide, laid on 
scantling 3 by 4 inches, iastened to the brick- work in a 
thorough manner, with the spaces between them filled 
with cement concrete by the mason, same as the haunches 
of the arches, and brought up level with their tops. The 
scantlings must be not more than 1 6 inches apart, from cen- 
tre to centre, and the floors blind- nailed, each board to 
each joist, or scantling. All the ceilings, and other parts of 
^he building requiring it, must be furred, and properly pre- 
pared, for lathing and plastering. 

The sash of the exterior of the building must be of black 
walnut, properly hung with weights, and secqr^ly^ and _ ogle 
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properly fastened. The sash for the interior must be of 
the same material, and such as require weights and fast- 
ings are to have them, and the rest may be fastened securely 
and permanently in their places. 

The doors must be finished as per drawings, being J 
inch thick, properly panelled throughout the building, 
panels sunk on both sides with moulded slips, &c. ; hung 
to the jambs by 3 best cast iron butt hinges, 4 by 4 J inches, 
with If-inch screws, and have best 3- tumbler mortice locks, 
(of E. Robinson's make,) best porcelain knobs, and bronzed 
trimmings; the water-closet doors may be but | inch 
thick. 

The entrance story, to be used for the post oflBce, must 
be fitted up with glazed windows, with iron sash, and 
letter boxes between the iron antae, with openings, &c., as 
per detail drawing No. 9, for delivery of letters, as the 
superintendent may direct. 

The custom-house room must be fitted up with suitable 
counters, and their appendages, of mahogany, (proper for 
the business of the department.) The above includes suit- 
able drawers and cupboards, under the counter; but no 
desks, nor fixtures upon it. The walls of the court room 
must be panelled to the height of six (6) feet from the level 
of the floor of the bar ; finished at the base with a skirting, 
and at the top with an impost moulding, as per detail 
drawing. 

The court room must be fitted with its railings, 2J by 
3| inches, and newels 6 inches in diameter, and of proper 
heights ; its judge's seat, desk, &c. ; its clerk, and mar- 
shal's seat, desk, &c. ; its dock, witnesses' stand, spectators' 
seats, &c. The desks, rails, &c., must be of proper quality 
of mahogany. The judge's seat must be raised 3 risers of 
8 inches, the clerk's one riser of 8 inches, and the jury, 
witness, and spectators' seats must rise three inches, at 
least, to each seat, as they retire from the bar. 

There must be constructed fly doors to the court, and 
custom-house rooms, the frames | thick, light panels, cov- 
ered with baize, hung with 4 by 4-inch butt hinges, and 
furnished with knobs, springs, &c., complete. 

He must construct all the wood-work, and carpenter's 
work of the water-closets, &c., the seats of which must be 
of mahogany, and the reservoirs, holding 200 gallons each, 
over each of the water-closets, to receive the water from 
the city water- works* for the use of the water-closets, must 
be made of :ii-incli plank, milled, jointed, and matched, 
firmly and securely put together, and fully fitted to receive 
the lead lining to be put in by the plumber. 

He must also construct the wood-work for the post oflice 
washing-room in the cellar. 

The mahogany stair-rail will be 2J by 4 inches, wrought 
to pattern in best manner, ^.^^ ..^, ^^^ 
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He must construct all the centres for the arches, trim- centrei. 
mers, &c. ; furnish, and put on, proper guards, and casings casin? ston« 
to the cut stone-work, to ensure it against damage •while ^°^^' 
the work is going on, and be responsible for any damage 
that may occur to it from neglect of such precaution ; con- 
struct, and put up all the necessary ventilating trunks; 
My construct, and complete all the other carpenter and 
joiner's work on the building, and do all the jobbing, &c., jobbing, 
required of the carpenter, and joiner, furnishing all the 
materials, and executing the whole work in a faithful, and 
workmanlike manner, to the acceptance of the superin- . 
tendent. 

PLASTERING, STUCCO-WORK, ETC. 

All the ceilings must be lathed, and plastered in three £«"'"««• 

r \ihr66 co&t work. 

coats, and finished in stucco ; all the brick walls must be 

plastered with two coats, and, when required, divided oflf Tw<^coats on th« 

into ashlar, colored in imitation of granite, and left coarse- Granite finlih. 

finished with the float in the best manner, so as to prevent 

defacement, and the condensation of moisture. All the 

rooms must have a moulding, in the angles in the ceiling, comice or angle 

as represented on the drawing No. 7.. moulds. 

All of the materials must be of the very best quality for 
the purpose, and all the work, including the necessary 
jobbing, must be executed in the most workmanlike man- lobwng. 
ner, to the acceptance of the superintendent. 

PAINTING AND GLAZING. 

All the glazing must be done with the best quality of oiazing 
American crown glass, well bedded back, puttied, and left 
clean, and perfect on the completion of the work. 

The number of lights, sizes, &c., as indicated on the 
drawings. 

All the exterior iron-work of the building must be ^^J.l"®'^ *~°" 
painted four coats of best quality New Jersey zinc paint, 
sanded in two coats, except roof, and finished in imitation of 
granite. 

All the interior iron- work must have four coats of the inside iron-work, 
above zinc paint, finished in imitation of bronze, or other- 
wise, as may be directed, and have two coats of varnish. 

All the wood-work, except the floors and mahogany Grained work 
work, usually painted in such buildings, must be painted 
three coats pure white lead, properly toned, and pure lin- 
seed oil, and grained in oil colors in imitation of woods, or 
marble, as may be directed by the superintendent. 

All the graining must have two coats of best copal var- vamisjunf. 
nish, and the mahogany-work, coats suflScient to give it 
proper body, and be polished in the best manner. 
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All the floors must be oiled in the most thorough man- 
ner, and, if thought necessary, varnished with one coat. 

The* painter must " fresco," in the best manner, the 
ceilings of the vestibules of the post office, custom-house, 
and court-rooms, and the ceilings, and so much of the 
walls of the custom-house, and court-rooms, as may be re- 
quired of him. 



PLUMBER^S WORK. 



Aeiervoin. 



Force pump. 



Water-cloieti.* 



The reservoirs, over the water-closets, must be lined in 
the most perfect manner, with best eight-pound milled 
lead. If required, there must be, in a proper location, a 
forcing pump, of best kind, and construction, for supplying 
the water-closet cisterns, &c., with water from the ciiy 
water- works. 

The plumber must construct (with the exception of their 
carpenter's work) ten (10) water-closets, mentioned in the 
former* part ot these specifications, and as shown on the 
plans, with all their fixtures complete, including supply, 
soil, and waste pipes, bowls, traps, basins, and urine-sinks, 
with their supply, and waste pipes, &c.; and also the 
necessary cistern bowls, basins, pipes, &c., for the post 
office wash-room in the cellar. 

The soil-pipes must be made of best eight-pound milled 
lead, and lead into the drains; and all the other pipes 
must be of the best, and heaviest kind, and fully equal to 
the greatest pressure ever to be put upon them. The 
plumber must secure the whole apparatus from the frost, 
and be responsible for any defect in their operations ; fur- 
nish all the materials, of the best quality, and do and per- 
form all the plumber's work, jobbing, &c., upon the 
building, to the satisfaction, and acceptance of the super- 
intendent. 



GENERAL CONDITIONS. 



Manner of exe- 
cuting the work. 



Work and mate- 
rial not tipcciAed. 



All the work must be done in the best and most work- 
manlike manner, of proper, and appropriate material, ac- 
cording to the plans herein before cited, and the foregoing 
specifications ; and every thing necessary to the proper, 
and complete execution of said plans must be done and 
finished, whether the same may have been, herein, speci- 
fied or not ; and all such necessary work, or materiab, 
which may not have been set forth in these specifications, 
must be done, and materials furnished, in a manner corre- 
sponding with the rest of the work, as well, and as faith- 
fully, as though the same were herein particularly de- 
scribed and provided for. 
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Every part of the building must be executed under the ^u^p^rinSent^" -• 
supervision of the forementioned superintend|nt, and be ; 

subject to his entire approval ; and, in case any omissions, J 

additions, or aherations of the plans may be required by' 
the Treasury Department during the progress of the work, !l 

the same shall be acceded to by the contractor, or con- * \ 

tractors, and carried into effect, without in any way vio- 
lating, or vitiating any contract which may have been made 
for work, or material ; and all such omissions, additions, omiwioni, addi- 
or alterations shall be estimated for, and the value thereof S; *""* **'*'** 
agreed upon, and approved by the Department, and added 
to, or deducted from, the contract, by endorsement upon 
its back, as the case may be, before going into execution, 
or no allowance will be made for them by either party. 

MANNER OF MAKING BIDS. 

In making bids for the above work, the Department spe- 
cially requires them to be made in detail — that is, by bills 
of parcels of each article and separate kind of work, to 
which the prices of such article and kind of work are to 
be aflSxed, respectively, and then comprised in one gross 
amount. 

Office of the CoNSTRXjCTroN of Buildings, 

Treasury Dejpartment, June 5, 1855. 
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SPECIFICATIONS 



BUILDING THE CUSTOM-HOUSE 



OSWEGO, NEW YORK, 



INOLCDINO ACCOMMODATIONS 



FOR A POST OFFICE AND UNITED STATES COURT ROOM. 



Prepared at the Office of the Constmction of Buildings, Treasury Department, 
Washington, D. C. 



WASHINGTON: 

A. O. P. NICHOLSON, PUBLIC PRINTER. 
1855. 
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SPECIFICATIONS 



BUILDING THE CUSTOM-HOUSE AT CHICAGO, ILLINOIS, 



INCLUDING ACCOMMODATIONS 



FOR A POST OFFICE AND UNITED STATES COURT ROOM. 



Specifications for erecting a new custom-house, at Chicago, Illinois, 
including accommodations for a Post Office, and United States court 
room, which is to be done (under the direction of a Superintendent 
appointed by the Hon. Secretary of the Treasury, for that purpose ) 
according to the following, enumerated, drawings, consisting of plans, 
elevations, sections, and working drawings, designed, and prepared at 
the Office of the Construction of Buildings, Treasury Department, and 
agreeably to such further drawings, and directions, in explanation 
thereof, as may, hereafter, fi-om time to time, be furnished therefrom : 

DRAWINGS. 

No. 1. Plans of foundations, cellar, and entrance Drawings, 
story. 

2. Plans of. second and third stories. 

3. Front and end elevations. 

4. Longitudinal and transverse sections. 

5. Drawing and details of roof. 

6. Do do do exterior. 

7. Do do do interior. 

8. Do do do windows and doors. 

9. Do do do miscellaneous finish- 

ings. 

GENERAL DESCRIPTION OF THE WORKS. 

The building will front upon Munroe street, its front line Locauon. 
being twelve (12) feet fi'om said street, and its east end 
fifteen (16) feet from Dearborn street. The entrance 'story 
floor will be four feet and six inches above the inside line of 
the sidewalk of the premises, at the intersection of said 
streets. The premises, on the south and east of the 
building, must have a proper grade up to the building 
from the sidewalk ; and the steps and underpinning of the 
building must be made to conform to said grade — ^the first 
in their number, and the last in its height, instead jof i^n ogle 



that respect) conforming to the drawings. The steps, at 
the east end must also have suitable iron hand-rails and 
balisters, if required. 

On the sides, and ends of the building, there will be 
sunk areas^ or sky-lights^ to each cellar window, extend- 
ing from the top of the sidewalk down to the bot- 
tom of their sills. They will be covered with a suitable 
and substantial wrought iron grating, let into a rebate in 
to a suitable curbstone which must surround them, and be 
there properly secured. 

The walls of these areas will be rough-coursed ashlar, 
twelve (12) inches thick, resting on a foundation eighteen 

S18) inches thick, which must go below the action of the 
irost. The top of the wall must be finished to receive the 
curbstones in a proper manner. The bottoms of the 
areas must be paved with brick, and each be provided 
with a small dram to discharge, outside of the walls, into 
the ground, any water that may fall into them through the 
grating. 

The sidewalks of the two streets, and the approaches 
to the building from them, must be paved either with the 
best hard-paving brick, or stone flagging, laid to a curb- 
stone of the best material and form to be obtained in the 
vicinity. 

A brick wall will divide the post oflSce packing-room 
from the post oflSce wash-room, and the fuel and furnace 
room in the cellar, and iron stairways, must come down 
from the entrance story into each of the two last rooms. 

The cellar walls must be constructed of proper cellar- 
wall stones, laid in courses, upon foundations of large stones 
laid in the most perfect manner, on a bed of concrete, (if 
required for its proper stability,) and otherwise fully 
Window and door secured against any settlement. The window, and door 
jambB. jambs, and heads in the cellar wall, must be rough-ham- 

mered, and rebated to receive the window frames, and 
sashes, and the doors, or doors and frames, as may be 
found to be best. The stones, for the foundations, should 
be of the largest size convenient to be obtained, and those 
for the cellar walls should be of the best, and most 
proper size for the work. They should be bonded toge- 
ther in the strongest manner, full flushed with cement 
mortar, and well bedded in the same. 

The entire eiterior of the building will be faced with 
the most durable stone to be obtained in the vicinity, in- 
cluding the door and window dressings, the belt courses, 
cornice, &c. The stone- work of the building must be well 
and properly dressed, with good surfaces, and arrises, the 
joints small, and well pointed, the beds, and builds full to 
the square, and perfect, and the whole to be left clean, and 
perfect on the completion of the building. ^^^ 
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The floorings, of the whole building, are to be Composed *"*****"• 
of small segmental arches, of hard-burned brick-work, turned 
from ivrought iron beams resting upon the exterior walls, and 
upon girders supported by cdst iron columns, and by the 
said walls; the whole covered with tilcy or southern pine 
flooring plank, or boards. The ceiling, of the upper slory, S^stSJy. 
must also be composed of iron beams, and brick arches, 
their haunches brought up with suitable material, so that 
there shall be a descent from the centre of the building to 
the eaves, of not less than three (3) inches over each beam, 
and the whole covered with ** asphalt," to carry off any 
'w-ater that may percolate through the iron covering of the 
roof. The columns, resting upon stone foundations ber 
low the cellar paving,, must extend up through the cellar 
and the several stories, and support their floors, and ceil- 
ings. 

The thickness, of the brick- work, of the arches, must be 
the width of a brick. Proper scantling, furnished, and put 
in, by the carpenter, with such aid, as may be required, ' 
from the bricklayer, must be laid, and fastened on the 
hrick-work, to receive the floor, and nail it to ; while, at the 
proper time, the bricklayer must fill in the haunches of the 
arches, and spaces between the scantling, up to a level with 
their top, with concrete of cement nrortar, brickbats, 
coarse gravel, &c., and make it level and proper to re- 
ceive the floors of wood. In such floors as are to be 
covered with stone, or marble tile, the scantling must be 
lefi; out. 

A flue, lor ventilation, is to be made from the upper part ventilating flues. 
of each room throughout the building : they are to go up 
to the attic, and thence, be carried by wooden trunks to . 
the chimney tops without smoke flues, and through them 
to their tops, and must have an Arnott's ventilating regis- 
ter to each flue. 

Wooden blocks must be walled in wherever required, wociw7 
to which to secure the jamb ca&ings and other wood-work. 

The floor, of the cellar, must be paved, throughout, with ^^""^~'- 
the best paving brick, upon a bed of concrete 6 inches 
thick, in the very best manner, with granite inside door- 
sills to all the cellar doors. 

The entrance hall, and vestibule to the post ofiice, in the 
first story, the vestibules and entrance to the custom- 
house, and rooms, in the second story, and the vesti- 
bules, and passages to the court-rooms and its offices, in 
the third, and half stories, must be paved with the best 
quality 2-inch marble, or German tile, laid in diagonal 
courses with cement mortar, in tesselated manner, with 
colors, dark and light, alternating. 

A sewer, eighteen (18) inches in diameter, must be con- ®*'^*'- 
structed to the nearest city sewer, (agreeably to J;|j[e jjQuni- JqIc 
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A sewer, eighteen (18^ inches in diameter, must be con- 
structed to the nearest city sewer, (agree^ly to the muni- 
cipal laws, and regulations of the city of Oswego) through 
which the soil from the water-closets, &c., and the waste 
water from the premises, can be discharged. 

Drains must be constructed, leading from the eave con- 
ductors and soil pipes of the water-closets, and sinks to the 
above sewer, as may be directed by the superintendent. 
They are to be 10-inch, interior diameter, barrel drains of 
4-inch brick-work, laid in cement. They must be 
thoroughly plastered throughout on their inside, and 
where they go through the foundations be constructed in 
connexion with them, and fully secured against frost. 

All the partitions in the building will be 9 and 11-inch 
hollow brick walls. On the delivery of the iron-work a 
the building, the mason must furnish the necessary rig^g, 
staging, labor, and tools, not belonging to the iron-worker 
or blacksmith's trade, to put the same into its place ; and 
do, and perform all the work necessary thereto, except 
what belongs to the said trades, being assisted therein by 
said tradesmen, who must in all cases do, and perform 
all the work, properly pertaining to their respective trades, 
in said iron-work, the mason being responsible for its 
proper insertion, and permanency in the building. 

The upper story, at the west end, must be divided into 
two stories by the insertion of an intermediate flooring, 
shown only on the longitudinal section, (No. 4.) The plan, 
and finish of the upper rooms must be similar to those 
under them, as shown on drawing No. 4. 

The stairways, to the building, must be of wrought, and 
cast iron-work, with a mahogany hand-rail, in two flights, 
extending from the entrance story to the upper, and upper 
half story. From the upper half story to the attic, and 
from that to the roof, there must be constructed a flight of 
stairs, three (»i) feet wide, with small iron hand-rail, as di 
rected by the superintendent, (but not shown on the draw- 
ings,) by which the roof may be approached for any pur- 
pose. The cellar stairs must be of iron, (as above,) and 
with proper sized iron hand-rail. 

There must be two (2) water-closets in the third-story 
and two others over them ; all of which must be furnished 
with proper and necessary spring seats, bowls, traps, urine- 
sinks, &c., complete ; also with tanks, and cisterns, capaBle 
of holding, on an average, two hundred (200) gallons of 
water, to each closet, placed immediately over them, and 
receiving their supplies from the roof, or from the well 
well on the premises, when the roof does not furnish the ne- 
cessary quanties. All their, main and supply pipes, &c., 
must be inserted in the brick- work as it goes up, and be 
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ally secured against the action of the frost, and a chan- 
lel left to receive the soil pipe, which, when put in, must 
^Iso be fully guarded and secured against the action of 
he frost. 
At the rear end, near the comers of the building, there cast iron e»ve 

, . 1 • 1 • 1 n . ° conductor! in- 

nust be inserted m the outside walls, two cast iron eave serted in outside 
conductors, five (5) inches in diameter, and half (i) an JJi^littw!**'*^ 
nch thick, extending from the edves to the forementioned 
Irains, to convey the water to them ; these pipes must be 
fully secured against the action of frost. 

There must also be another water conductor, three (3) ^^J^S 
Lnches in diameter, from the eaves to the cisterns of the water-ciowt^ 
water-closets in the upper stories, for use in warm weather, 
with the necessary apparatus to close it during cold 
weather. 

The conductors must be put up in sections, with their ^,J^®p*p?» 
proper eave pipes, turns, and elbows, as the work pro- ^ '^*' 
gresses, and have their joints well calked and secured 
with lead. 

From the city water works, proper supply pipes must supply pipe^ 
be extended to all parts of the building, and if required, a 
suitable, and approved forcing pump, of a suflScient power. Force pump, 
and capacity to, properly, distribute the water, as above, 
placed, and secured in the most convenient location on the 
premises. 

On the rear of the premises, there must be constructed 
a suitable building for privies, &c., for the use of the 
building. The exterior and partition walls must be of 
brick, the floors of flagging stone, and the roof slated. It 
must contain 10 divisions, 3 by 4J feet, with a passage in 
front of them 3^ feet wide, and be 10 feet high. It must 
be constructed with the necessary doors, windows, seats, 
boxes, urinary sinks, ventilating flues, &c., required, and 
be fully completed in the best manner. 

DIGGING, GRADING, &o. 

The necessary excavation for putting in the founda- Excsvitum. 
tion, cellar walls, and all other works of a similar na- 
ture pertaining to the building, must be done promptly, 
and as directed by the superintendent. 

The spaces on each side of the foundation walls, and 
outside of the exterior cellar walls, must be filled in with 
proper earth, and thoroughly rammed throughout ; the in- 
side must be brought up to within 6 inches of the paving 
of the cellar, and properly prepared to receive the con- 
crete bed, which must be laid on it, and, but the exterior, 
filled, with proper earth, up to the proper grade line ot the 
premises as may hereafter be more definitely determined. 

All the surplus earth, and material, that may come out of ^J^^^JJ*^ 
the cellar, and trenches, not required for the pvirpoae of^^^^^ 

orrg/linnr rmiat V»o r»a"rt<arl Qixroxr • nnH nil \\\Ck -rnKhieVi tlinf 
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may accumulate during the progress of the work must be 
carted away, or deposited on the ^ound, and properly 
graded, as the supermtendent may durect. On the com- 
pletion of the work, all the streets, and grounds naust be 
cleared up, and such disposition made of all the refuse 
materials as may be directed. 

STONECUTTBR. MASON, AND BBICKLAYE*S WORK. 

Mortar. The cement mortar must be composed of materials of 

the best quality ; the hydraulic cement be fresh burned, 
perfectly ground, securely put up, and kept dry until used ; 
and the sand of suitable size for the various purposes, clean, 
and sharp gritted. The lime, for the lime mortar, must be 
fresh, and wood-burned^ and the sand of best quality, proper 
sized, and sharp gritted. 

When the above materials are wanted for use, they must 
be well, and properly mixed, for their several purposes, and 
thoroughly manipulated, as may be directed by the super- 
intendent, and the mortar used in its most perfect state for 
the purposes required. • 

The orick must all be of the best quality, firm in texture, 
hard-burned, and laid in the most soUd manner. 

stone. The bidder must furnish to the Treasury Department 

a sample of the stone which he proposes to put into the 
exterior of the building. It must be a cube of six (6) 
inches scjuare on each face, and five of its six faces 
wrought m the several manners of working the stone in 
the vicinity, and the sixth face left as a split, rough sur- 

Dreasing. face, with half of an inch at each edge, tooled or chis- 

selled straight and true. 

Manner of toying. All the stouc-work must bc laid with full flushed joints, 
in cement mortar, the joints raked out, to receive the p^wU- 
ing^ while the mortar is sufiiciently moist for the purpose, 
and the pointing must be done when the work shiedl have 
become sufficiently dry to allow of its being properly 
performed. 

Thicknewof Thrcc-quartcrs of the ashlar of the first story must be 

ashlar. fourtccu (14) inchcs thick firoift its face, and the other 

quarter, as headers and binders, from eighteen (18) to 
twenty (20) inches thick. In the second story, the rustic 
comers must be firom thirteen (13) to seventeen (17) 
inches thick from their face; three-quarters of the re- 
mainder of the ashlar must be ten (10) inches thick, and 
one-fourth, as headers and binders, from fourteen (14) to 
eighteen (18) inches thick. In the third story, the rustic 
corners must be from twelve (12) to sixteen (16) inches 
thick firom their face ; three-fourths of the remainder of the 
ashlar nine (9) inches, and the residue, as headers and 
binders, from thirteen (13) to seventeen (17) inches thick, 
way piers. The picrs, of the doorways, must be in three blocks, the 



base being one, the shaft another, and ihe capitM the third. 

The stones, composing the window, and door dressings, the 

Mt courses^ and cornice, must have proper beds, and be of Bed of stone fo 

sufficient width to ensure permanency in the construction, ®®™®'' 

and safety in setting, and securing them in their places. 

All the stone must be properly cramped, and anchored to cramped and 

one another, and also to the brick-work, by cramps, fur- *"*^**®'*^- 

nished by the iron-worker. They must be properly let 

into, and bedded in the stone, and secured with brimstone, 

in the best manner, by the mason. 

All the stone-work must be backed up with brick- work, Backing, 
in cement mortar, with a space of two (2) inches next to 
the inner course towards the rooms, which must be tied to 
the walls by headers, every fifth course, at intervals of two 
bricks. Where heavy weights come on the exterior walls, soud at bearings, 
the open space must be made solid, a sufficient distance 
around it, to ensure proper stability to receive the weight 
imposed; and when a girder, or beam, rests on the wall, 
a cast iron wall plate, furnished by the iron- worker, of waii plates, 
proper size and thickness, must be inserted under them. 

The fireplaces must be made with fire-brick, and Fireplaces, 
have a marble mantel, ]p be worth $30 each exclusive of 
their setting ; and, if required, coal grates, (worth $15 each. Grates, 
exclusive of their setting,) with all the requisite fixtures, 
must be furnished, and properly set in each fireplace. 
The hearths must be best qualty, fire-proof, stone for the Hearths, 
purpose, twenty inches wide from the face of the mantel, 
and five feet six inches long. 

There must be constructed in the cellar one or Heating appa- 
two furnaces, (as may be thought best,) of sufficient "'***' 
power and capacity to warm the entire building, 
furnished with the necessary cold-air trunks and tin 
hot-air flues, of proper and sufficient size, leading to all 
the rooms; and, when necessary or requured, they must 
be carried up through the antae, chimney, &c. The 
whole to be finished complete, and put up in good 
working order, with all the hot-air registers, &c. In 
the entrance story, 5 hot-air registers 15 by 19 inches; Hot-air registers 
in the second story, 2 ditto 15 by 19 inches, and 4 ditto 
11 by 15 inches; in the third story, 2 ditto 15 by 19 
inches, and 4 ditto 11 by 15 ; and in the half-story, 2 ditto 
11 by 15 inches : all which must be inserted in soapstone 
frames. The walls, throughout the entire work, must be 
carried up in regular, horizontal, courses, not exceeding 
three (3) teet in height, unless otherwise directed by the 
superintendent. 

Suitable coal-shdes, to lead to the cellar, must be con- coaisudes, 
structed from the sidewalks, with proper covers, &c. 

The mason must give the price, per thousand, for laying Ejurabrick-wark. 
any extra brick-work required. 
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The contractors must furnish all the stone, brick, mortar, 
labor, staging, and all other materials incident to the stone- 
work, mason work, and bricklayer's work on the buildings, 
lobbing. do and perform all the jobbing pertaining to the brick, 

stone, and mason's work, required in completing this build- 
ing, or its appurtenances, without any extra charge for the 
same ; and perform all the work in the best manner, to the 
acceptance of the superintendent. 



Ants. 



Colmmu. 



Beamiand 
girden. 



Window. 



To funiith all 
iron-work. 



Ante cast true. 



IRON-WOEK. 

There will be in the cellar twelve (12) round columns, 
sixteen (16) inches at their base, and fourteen (14) at their 
necks, and three-fourths (f ) of an inch thick. In the en- 
trance story there will be ten (10) square antae ; in the 
second story, eight (8), and four (4) in the third story, 
twelve (12) inches square and three-quarters (|) of an 
inch thick. In the entrance story there will be ten (10) 
round columns, and in the third four (4), fourteen (14) 
inches diameter at their bases and twelve (12) inches at 
their necks. All the above will have capitals and bases, 
as shown on the drawings. (Vide "detail" drawings.) 

There will be furnished by the Treasury Department 
the following wrought iron beams and girders^ for the floors 
and ceilings, viz : 

18 girders 18 feet 6 inches long, 16 inches deep. 

24 " 15 '' '* 16 " 

144 beams 20 " 9 " shape of drawing. 

62 " 16 " " " 

together with the cramps necessary for the proper securing 
of the beams, and girders together, and to the walls of the 
building, as shown in detail Chicago, They will be 
delivered, upon a suitable wharf, at Milwaukee, by the 
Department, and, by the contractor, taken thence, and put 
into the building. 

The window-shutter casings are to be of cast iron, but 
the shutters must be of wrought iron, properly hung to 
the frames, having suitable fastenings, &c., complete. The 
outside doors must also be constructed of wrought iron, 
properly hung to the frames, or to the stone jambs, as 
shewn on the drawings, having suitable locks, knobs, bolts, 
&c., complete. (See detail drawing No. 8.) 

The iron-worker must furnish, to the mason, as he may 
need it for use, all the iron- work mentioned, in the former 
part of these specifications, as to be furnished by the iron- 
worker, and the mason, or bricklayer murt insert the same 
in the building, as it progresses. 

The antaes must be cast perfectly true, and straight, or 
their surfaces planed, or turned to make them so ; all the 
bearing joints, antae girders, beams, window frames, &c 
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rnust be turned, planed, or fitted perfectly true to each 
other ; all the grooves for receiving doors, sash, shutters, 
&c., niust be planed true and straight. 

The iron-woiker must furnish, construct, and put up, with staimayi. 
such assistance as the mason should give in his part of the 
work, the stairs, ofwrought, and cast iron, in two flights, from 
the entrance to the third story, and one flight, from the third 
to the half story above. From the end of the passage in 
this half-story, he must construct a flight of stairs, (not 
shown on the, lithograph drawing, plans,) 3 feet wide, to the 
attic floor, and from thence to the scuttle on the roof, by 
which it may be approached for any purpose. The steps 
and risers must be not less than f thick, properly moulded, 
TVTOught, and corrugated, and securely fastened to the brick 
^walls, having properly-moulded balusters secured to the 
steps by nuts and screws, and supporting a mahogany rail, 
to be put on hy the carpenter. (See detail drawing No. 9.) 

He must construct and put up a galvanized, corrugated, ^7*"*^J'^iJi 
iron roof upon a proper iron frame, supported upon the iron 
beams of the ceiling of the upper story, and properly se- 
cured to them, and to the walls of the building. It must 
have suitable eave gutters, scuttle, &c., complete, moulded 
and fitted as per detail drawing No. 5. He must also 
furnish, and set in place, cast iron thresholds to all the Thwshowt. 
interior doors. 

He must furnish all the dowels, cramps, ties, bars, truss- Mwceiianeous. 
rods, stirrups, bolts, and other iron-work, necessary to 
give permanency, and stability to the building, of the best 
Am<5rican iron, and as they may be wanted for use ; and 
any delay, from want of delive ry, shall subject the contrac- 
tor to a deduction of twice its value from his compensation 
for work performed, and materials furnished. He must do, 
and perform all the blacksmith and iron-worker's jobbing Jo»>wnf. 
on the buildings, furnishing tools, labor, and all materials 
for the above work, to the full satisfaction of the superin- 
tendent. 

CARPENTER, AND JOINER»S WORK, LUMBER, ETC. 

All the lumber must be of the best quality, free from Lumber, 
unsound knots, shakes, or rots, well and thoroughly sea- 
soned, (by kiln drying when necessary,) and proper for 
the various purposes, and uses for which it is destined. 

The joist, or scantling, must be spruce or white pine; the »«">«»<»«• 
floor boards J-inch heart, hard-pine, not more than 5 inches 
in width ; the doors, and other inside finishings, and window Finishings, 
frames must be firat quality white, or spruce pine ; and 
the stair-rails, and the newels, and rails of the court room, stair-raus. 
best quality of mahogany for the purpose. 

The floors of all the stories must be f-inch thick, milled, *'***^"- 
ointed, and matched, not over 6 inches wide, laid _xax3gle 



Doors. 
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scantling 3 by 4 inches, fastened to the brick- work in a 
thorough manner, with the spaces between them filled 
with cement concrete by the mason, same as the haunches 
of the arches, and brought up level with their tops. The 
scantlings must be not more than 1 6 inches apart, from cen- 
tre to centre, and the floors bhnd-nailed, each board to 
each joist, or scantling. All the ceilings, and other parts of 
the building requiring it, must be furred, and properly pre- 
pared, for lathing and plastering^. 

The sash of the exterior of the building must be of 
black walnut, properly hung with weights, and securely 
and properly fastened. The sash for the interior must be 
of the same material, and such as require weights and 
fastings are to have them, and the rest may be fastened 
securely and permanently in their places. 

The doors must be finished as per drawings, being ^ 
inch thick, properly panelled throughout the building, 
panels sunk on both sides with moulded slips, &c. ; hung 
to the jambs by 3 best cast iron butt hinges, 4 by 4J 
inches, with If-inch screws, and have 7-inch best 
mortice locks, (of E. Robinson's make.) best porcelain 
knobs, and bronzed trimmings; the water-closet doors 
may be but -| inch thick. 
Poit office fit- The entrance storjs to be used for the post ofl5ce, must 

tings. I^g fitted up with glazed windows, with iron sash, and 

letter boxes between the iron antse, with openings, &c., as 
per detail drawing No. 9, for delivery of letters, as the 
superintendent may direct, 
piniih of custom The custom-housc room must be fitted up with suitable 
house room. couiiters, and their appendages, of mahogany, (proper for 
the business of the department.) The above includes suit- 
able drawers and cupboards, under the counter ; but no 
desks, nor fixtures upon it. The walls of the court room 
must be panelled to the height of six (6) feet from the 
level of the floor of the bar ; finished at the base with a 
skirting, and at the top with an impost moulding, as per 
detail drawing. 
Finish of court The court foom must be fitted with its railings, 2 J by 
3f inches, and newels 6 inches in diameter, and of proper 
heights; its judge's seat, desk, &c. ; its clerk, and marshal's 
seat, desk, &c. : its dock, witness stand, spectators' seats, 
&c. The desks, rails, &c., must be of proper quality of 
mahogany. The judge's seat must be raised 3 risers of 8 
inches, the clerk's one riser of 8 inches, and the jury, 
witness, and spectator's seats must rise three inches, at 
least, to each seat, as they retire from the bar. 
Fly doors. There must be constructed fly doors to the court, and 

custom-house rooms, the frames | thick, light panels, cov- 
ered with baize, hung with 4 by 4- inch butt hinges, and 
furnished with knobs, springs, &c., comply. 
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He must construct all the wood-work, and carpenter's Finiih of water 
*vork of the water-closets, &c-, the seats of which must 
be of mahogany, and the reservoirs, holding 200 gallons 
each over each of the water-closets, to receive the water 
from the roof or cisterns in the yard, for the use of the 
water-closets, and other purposes, must be made of 2-inch 
plank, milled, jointed, and matched, firmly, and securely 
put together, and fully fitted to receive the lead hning to 
be put in by the plumber. 

He must also construct the wood work for the post office 
washing-room in the cellar, and the wood work of the 
privies' building in the yard heretofore mentioned. 

The mahogany stair rail will be 2i by 4 inches, wrought 
to pattern in best manner. 

He must construct a]l the centres for the arches, trim- ccntre«. 
mers, &c.; furnish, and put on, proper guards, and casings casing stone- 
to the cut stone-work, to ensure it against damage while ^^^^' 
the work is going on, and be responsible for any damage 
that may occur to it from neglect of such precaution ; con- 
struct, and put up all the necessary ventilating trunks; 
fully construct, and complete all the other carpenter and 
joiner's work on the buildings, and do all the jobbing, &c.. Jobbing, 
required of the carpenter, and joiner, furnishing all the 
materials, and executing the whole work in a faithful, and 
workmanlike nianner, to the acceptance of the superin- 
tendent. 

PLASTERING, STUCCO-WORK, ETC. 
All the ceilings must be lathed, and plastered in three ^^^*^^' 

1 r» • 1 I • n 1 1 ^1 11 1 Three coat work. 

coats, and finished m stucco ; all the bnck walls must be 

plastered with two coats, and, when required, divided off Jri^k^^^a®"^^® 

into ashlar, colored in imitation of granite, and left coarse. Granite finiih. 

finished with the float in the best manner, so as to prevent 

defacement, and the condensation of moisture ; and, also, 

plaster the walls and ceilings of the privies in a proper 

manner, leaving the walls rough as above. All the rooms 

must have a moulding, in the angles at the ceilingj'as re- comice or angle 

,.« <. J .!_ J *' AT « ° ° tnoulda. 

presented on the drawmg No. 7. 

All of the materials must be of the very best quality for 
the purpose, and all the work, including the necessary 
jobbing, must be executed in the most workmanlike man- Jobbing, 
ner to the acceptance of the superintendent. 

PAINTINa AND GLAZING. 

All the glazing must be done with the best quality of Glaring 
American crown glass, well bedded back, puttied, and left 
clean, and perfect on the completion of the work. 

The number of lights, sizes, &c., as indicated on the 

°^* Digitized by Google 
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Exterior iron- 
work. 



Inside iron>work. 



Grained work. 



Varnishing. 



Oiling and var 
nisliing floors. 



Fresco. 



All the exterior iron- work of the building must b| 
painted four coats of best quality New Jersey zinc paint 
sanded in two coats, except roof, and finished in imitation d 
granite. 

All the interior iron-work must have four coats of tls 
above zinc paint, finished in imitation of bronze, or other 
wise, as may be directed, and have two coats of vamisW 

All the wood-work, except the floors and mahoganj 
work, usually painted in such buildings, must be paintel 
three coats pure white lead, properly toned, and pure liri 
seed oil, and grained in oil colors in imitation of woods, ol 
marble, as may be directed by the superintendent. 

All the graining must have two coats of best copal var 
nish, and the mahogany-work, coats sufficient to give J 
proper body, and be polished in the best manner. 

AH the floors must be oiled in the most thorough man 
ner, and, if thought necessary, varnished with one coat. 

The painter must " fresco," in the best manner, tb^ 
ceilings of the vestibules of the post office, custom-house, 
and court-rooms, and the ceilings, and so much of thi 
walls of the custom-house, and court-rooms as may be re- 
quired of him. He must also paint the wood-work of the 
privies in a proper manner, and glaze the windows. 



PLUMBER'S WORK. 

Beserroirs. The rcscrvoirs, over the water-closets, must be lined 

in the most perfect manner, with best eight-pound milled 

Force pump. lead. In the cellar must be a/orcing pump, of best kind, 
and construction, for supplying the water-closet cisterns 
with water from the well on the premises. 

Water-closet* The plumbcr must construct (with the exception oi 

their carpenter's work) the four (4) water closets men- 
tioned in the former p£U*t of these specifications, and as 
shown on the plans, with all their fixtures complete, in- 
cluding supply, soil, and waste pipes, bowls, traps, basins, 
and urine-sinks, wdth their supply, and waste pipes, &c ; 
and also the necessary cistern bowls, basins, pipes, &c., 
for the post office wash-room in the cellar. 

The soil pipes must be made of best eight-pound milled 
lead, and lead into the drains; and all the other pipes 
must be of the best, and heaviest kind, and fully equal to 
the greatest pressure ever to be put upon them. The 

E lumber must secure the whole apparatus from the frost, and 
e responsible for any defect in their operations; fur- 
nish all the materials, of the best quality, and do and 
perform all the plumber's work, jobbing, &c., upon the 
building, to the satisfaction, and acceptance of the super- 
intendent. 
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GENERAL CONDITIONS. 



All the work must be done in the best and most work- SSi^thfwoi". 
panlike manner, of proper, and appropriate material, ac- 
cording to the plans herein before cited, and the foregoing 
ipecifications ; and every thing necessary to the proper, 
ind complete execution of said plans must be done and 
inished, ^whether the same may have been, herein, speci- 
ied or not ; and all such necessary work, or materials, J2*J[^*|f^ ^^^^ 
^hich may not have been set forth in these specifications, ^^^'^^ 
must be done, and materials furnished in a manner corre- 
sponding with the rest of the work, as well, and as faith- 
fully, as though the same were herein particularly de- 
scribed and provided for. 

Every part of the building must be executed under the To be done under 

'•^^ ^ n 1 n °- 1 • 1 It iuperintendent. 

supervision of the forementioned superintendent, and be 
subject to his entire approval ; and, in case any omissions, 
additions, or alterations of the plans may be required by 
the Treasury Department during the progress of the work, 
the same shall be acceded to by the contractor, or con- 
tractors, and carried into effect, without in any way vio- 
lating, or vitiating any contract which may have been made 
for work, or material; and all such omissions, additions, omiMiona, addi- 
or alterations shall be -estimated for, and the value thereof uom! "^ **^*" 
agreed upon, and approved by the Department, and added 
to, or deducted from, the contract, by endorsement upon 
its back, as the case may be, before going into execution, 
or no allowance will be made for them by either party. 

MANNER OF MAKING BIDS. 

In making bids for the above work, the Department spe- 
cially requires them to be made in detail — that is, by bills 
' of parcels of each article and separate kind of work, to 
which the prices of such article and kind of work are to 
be aflSxed, respectively, and then comprised in one gross 
amount. 

Office of the Construction of Buildings, 

Treasury Department, April 6*, 1855. 
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SPECIFICATIONS 



BUILDING THE MARINE HOSPITAL 



DETROIT, MICHIGAN. 



Specifications for erecting a marine hospital at Detroit, Michigan, 
which is to be done (under the direction of a Superintendent appointed 
by the Hon. Secretary of the Treasury, for that purpose,) according 
to the following enumerated drawings, consisting of plans, elevations, 
sections, and working drawings, designed, and prepared at the Office 
of the Construction of Buildings, Treasury Department, and agreeably 
to such further drawings, and directions, in explanation thereof, as may, 
hereafter, from time to time, be furnished therefrom : 

DRAWINGS. 

No. 1. Plan of the foundations. Drawing*. 

2. " " cellar. 

3. " " entrance story. , 

4. " '* second story. 

5. " '' third story. 

6. Front elevation. 

7. Side elevation. 

8. Transverse section. 

9. Details of iron work, &c., of exterior. 

10. " interior, finish, &c. 

11. ** roof, stairs, &c. 

All the measurements are in English feet and inches. 

GENERAL DESCRIPTION OF THE WORKS. 

The building will be located at from 450 to 500 feet Location, 
from Jefferson avenue, and nearly midway between the 
northeasterly and southwesterly lines of the premises, 
and fronting upon said avenue, but approached from the 
public passage of 33 feet on the northeasterly side of the 
lot 
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The grade or ground line of the site, at the walls of the 
building, must be at least two feet above the highest sur- 
faceof the ground at forty feet distantfrom it in any direction, 
and be graded up to said line with proper slopes, or with off- 
setts if required ; the location and grade of the grounds are, 
however, to be subject to such change or modification as 
the Department may find it necessary to make at the com- 
mencement of the work. 

Area wBiit. Under the verandas at the northeast side and rear of the 

building will be a sunk area, extending from the rear of the 
front part around to the southwest side of the water-closets 
at the extreme rear of the Ijuilding, with stone steps leading 
up to the grade or ground line at the southeast corner ; 
the walls of this area will be rubble-stone masonry, 
eighteen (18) inches thick, resting on a foundation twenty- 
four (24) inches thick, which must go below the action of 
the frost. The top of the wall must be finished to receive 
the necessary curbstones, fourteen (14) inches wide and 
eight (8) inches deep, as a capping thereof in a proper man- 
ner. The bottom of the area must be paved with brick, 
and be provided with a small drain to discharge into the 
common sewer, or general drain from the building, any 
water that may fall into it. 

There will also be areas or skyhghts to twelve of the cellar 
windows, extending from the top of the ground down to the 
bottom of their sills ; their walls, similar to those of the princi- 
pal area, but only 12 inches thick, and capped with a curb- 
stone 12 by 8 inches; they must each be paved with brick, 
and have a small drain to discharge outside of the walls 
into the ground any water that may fall into them. 

Cellar walls. The cxtcrior Cellar walls must be constructed of proper 

cellar-wall stones, laid in courses, upon foundations of large 
stones laid in the most perfect manner, on a bed of concrete, 
(if required for its proper stability,) and otherwise fully 

Window Jambs, sccurcd against any settlement. The window jambs, 
and 4iead5 in the cellar wall, must be rough-hammered 
.to receive the window frames and sashes, as may be 

siae of stone. fouud to be best. The stones, for the foundations, should 
be of the largest size convenient to be obtained, and those 
for the cellar walls should be of the best, and most 
proper size for the work. They should be bonded toge- 
ther in the strongest manner, full flushed with cement 
mortar, and well bedded in the same. 

Cellar waus. The interior cellar walls will be of brick- work of hard- 

burned brick, laid in hydraulic cement and sand mortar. 
The exterior cellar walls are to be carried up to within 3 
inches of the ground line, the thickness marked on the 
drawings. At three inches below the ground line the eel- 
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lar walls are to be finished with a course of Welch slate, 
properly over-lapped and bedded, to prevent the ascent of 
moisture through the walls, and properly to receive the 
brick-work of the superstructure. The brick piers and 
interior cellar walls are to be carried up with the other walls. 
The foundations of the front steps and piers of the veran- Fbundationa of 

t , . . , '^ • ^ /' 1 . front steps, fcc. 

das can be put m to suit the convenience ot the contractor. 

The underpinning of the whole building, (except what is 
covered by the verandas,) the rusticated corners, the belt 
course of the entrance . story, the door steps, the outside 
door thresholds, the piers of the three verandas, the area 
curbs, the outside door caps, the widow sills and caps, are ^^ caps and 
to be of the best quality of stone found in the vicinity, 
properly wrought and laid in hydraulic cement and sand 
mortar, in the most perfect and workmanlike manner, 
agreeably to the working drawings, with all the joints 
properly pointed, and also leaded where necessary. The 
outside door sills will project 1^ inch outside, and 3 inches 
inside of wall; they will be 4 inches longer than the width 
of the opening, and 8 inches thick ; the caps will be 8 inches 
longer than the width of the opening, 8 inches thick, the 
height of 5 courses of brick in width, and project f of an 
inch from the face of the brick-work at their ends. The 
area curbs are to be 8 by 14 inches, and of their proper 
lengths, as per plans. The window sills will be 3 inches ^^f^^ ®"P" 
longer than the width of the openings, 6 inches thick, and 
7 inches wide ; the caps 8 inches longer than the width of 
the opening, 5 to 7 inches thick, and the height of 4 courses 
of brick-work in width. 

The veranda piers will be 24 by 16 inches square, and verandas. 
4 feet 3 inches high. 

The stone-work of the building must be well and pro- stone-work, 
perly dressed, with good surfaces, and arrises, the joints 
small, and well pointed, the beds, and builds full to the 
square, and perfect, and the whole to be left clean, and 
perfect on the completion of the building. 

The exterior of the building, above the underpinning, 
including the cornice, will be constructed with best quality 
of brick- work, the outside facing being of pressed-face brick. 

The floorings, of the whole building, are to be composed F-ioors. 
of small segmental arches, of hard-burned brick-work, turned 
from wrought iron beams resting upon the walls, the whole 
covered with hard pine flooring plank, or boa^^ds. The 
ceiling, of the upper story, must also be composed of iron upJJJJstory. 
beams, and brick arches, their haunches brought up with 
suitable material, so that there shall be a descent from the 
centre of the building to the eaves, of not less than three 
(3) inches over each beam, and the whole covered with 
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Ventilating floet. 



Insert wooden 
blocks. 



Cellar floor. 



Drains. 



Interior hollow 
walls. 



cement mortar, brickbats, 
it level and proper to re- 



" asphalt," to carry off any water that may percolate 
through the iron covering of the roof. 

The thickness, of the brick-work, of the arches, must be 
the width of a brick. Proper scantling, furnished, and put 
in, by the carpenter, with such aid, as may be required, 
from the bricklayer, must be laid, and fastened on the 
brick- work, to receive the floor, and nail it to ; while, at the 
proper time, the bricklayer must fill in the haunches of the 
arches, and spaces between the scantling, up to a level with 
their top, with concrete of 
coarse gravel, &c., and make 
ceive the floors of wood. 

A flue, lor ventilation, is to be made from each room 
throughout the building, with an opening into it at the top 
and bottom of said rooms, furnished with an Arnott's ven- 
tilating register to each opening; they are to go up to 
the attic, and thence, be carried by wooden trunks to 
the chimney tops without smoke flues, and through them 
to their tops, or open out in rear of the piers of the balus- 
trade, as may be directed. 

Wooden blocks must be walled in wherever required, 
to which to secure the jamb casings and other wood- work. 

The floor, of the cellar, must be paved, throughout, with 
the best paving brick, upon a bed of concrete 6 inches 
thick, in the very best manner. 

Drains must be constructed, leading from the eave con- 
ductors to the river, as the superintendent may direct, to 
carry off the waste water from the premises. The main 
or principal part laid so low, and with such descent, 
that it will take the waste water from the sunk area, 
and the soil from the water-closets. The partitions on 
each side of the halls supporting the iron beams, will 
be 12-inch hollow walls above the cellar, but solid in the 
cellar, and four courses under each beam of two bricks, 
or 16 inches wide. On one side of the " passages" the 
wall will be two feet thick, to receive the smoke and hot 
air flues, and made hollow when they can be so without 
injury to their stability ; on the other side of the *' pas- 
sages," the walls will be 10-inch hollow walls, with 12- 
inch solid walls in the cellar under them. The walls be- 
tween the main body of the building and the wings, on the 
sides of the chimneys, will be 10-inch hollow walls, ex- 
cept where the dumb-waiters go up where they will be 
solid, and only four inches thick. The thin partitions of 
the wings will be studed, lathed, and plastered. 

On the delivery of the iron- work at the building, the 
mason must furnish the necessary rigging, staging, labor, 
and tools, not belonging to the iron- worker or blacksmith's 
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trade, to put the same into its place ; and do, and per- 
form all the work necessary thereto, except what belongs 
to the said trades, being assisted therein by said trades- 
men, who must in all cases do, and perform all the work, 
properly pertaining to their respective trades, in said iron- 
work, the mason being responsible for its proper insertion, 
and permanency in the building. 

The stairways of the building, must be of wrought, and suire. 
cast iron-work, having a mahogany hand-rail, extending 
from the entrance to the upper story, and around the well 
holes therein ; the cellar stairs must have a proper sized 
iron-hand rail. There will also be a step ladder of wrought 
iron, to ascend from the upper Story to the roof through a 
scuttle therein. 

At the rear side of front part, near the corners of the cast iron eaye 
building, there must be inserted in the outside walls, two sertedln outSdc 
cast iron eave conductors,^i;e (5) inches in diameter, and ^*"'' 
half (i) an inch thick, extending from the eaves to the 
forementioned drains, to convey the water to them ; there 
must also be inserted another of the same size at the rear 
end, leading by the cisterns of the water-closets down to 
the drain, and so arranged that the water may at any time 
be discharged into said cisterns, or let to run down the con- 
ductor, as may b^ necessary for the time being; these pipes 
must be fully secured against the action of frost. 

The conductors must be put up in sections, with their Eave pipes, 
proper eave pipes, turns, and elbows, as the work pro- * 
gresses, and have their joints well calked and secured 
with lead. 

DIGGING, GRADING, &o. 

The necessary excavation for putting in the founda- Excavation, 
tion, cellar walls, and all other works of a similar na- 
ture pertaining to the building, must be done promptly, 
and as directed by the superintendent. 

The spaces on each side of the foandatioa walls, and 
outside of the exterior cellar walls, must be filled in with 
proper earth, and thoroughly rammed throughout ; the in- 
side must be brought up to within 6 inches of the paving 
of the cellar, and properly prepared to receive the con 
Crete bed, which must be laid on it, and, on the exterior, 
filled, with proper earth, up to the proper grade line ot the 
premises, as may hereafter be more definitely determined. 

All the surplus earth, and material, that may come out oi ^T^^XS? ^*"** 

, 1, ^ t 1 ' 1 n ^ and rubbish. 

the cellar, and trenches, not required for the purpose ot 
grading, must be carted away ; and all the rubbish that 
may accumulate during the progress of the work must be 
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carted away, or deposiled on the ground, and properly 
graded, as the superintendent may direct. On the com- 
pletion of the work, all the streets, and grounds must be 
cleared up, and such disposition made of all the refuse 
materials as may be directed. 



Mortar. 



Rrick. 



Stonet crami 
aiid anchoi 



Backing. 



Solid at beanngs. 



Wall platM. 



Fireplaces. 



Oratei. 



Ueartht. 



STONECUTTER, MASON, AND BRICKLAYER'S WORK. 

The cement mortar must be composed of materials o( 
the best quality ; the hydraulic cement be fresh burned, 
perfectly ground, securely put up, and kept dry until used ; 
and the sand of suitable size for the various purposes, clean, 
and sharp gritted. The lime, for the lime mortar, must be 
fresh, and wood-burned^ and the sand of best quahty, proper 
sized, and sharp gritted. 

When the above materials are wanted for use, they must 
be well, and properly mixed, for their several purposes, and 
thoroughly manipulated, as may be directed by the super- 
intendent, and the mortar used in its most perfect state for 
the purposes required. 

The brick must all be of the best quality, firm in texture, 
hard-burned, and laid in the most solid manner. 

The underpinning stones must be properly cramped, and 
anchored to one another, and also to tne brick- work, by 
cramps, furnished by the iron-worker. They must be pro- 
perly let into, and bedded in the stone, and secured with 
brimstone, in the best manner, by the mason. 

All the stone-work must be backed up with brick-work, 
in cement mortar, with a space of two (2) inches next to 
the inner course towards the cellar, which must be tied to 
the walls by headers, every fifth course, at intei-vals of two 
bricks. All the exterior brick walls of the building must 
be laid in lime mortar with a space of two inches next to 
the inner course of brick towards the rooms, which course 
must be tied to the walls by headers, every fifth course, at 
intervals of two bricks. Where heavy weights come on 
the exterior walls, the open space must be made solid, a 
sufficient distance around it, to ensure proper stability to 
receive the weight imposed ; and where the iron beams rets 
upon the walls, a cast iron wall plate, furnished by the 
iron-worker, of proper size and thickness, must be inserted 
under them. 

The fireplaces must be made with fire-brick, and 
have a marble mantel, to be worth $25 each, exclusive of 
their setting ; and, if required, coal grates, (worth $15 each, 
exclusive of their setting,) with all the requisite fixtures, 
must be furnished, and properly set in each fireplace. 
The hearths must be best quality, fire-proof, stone for the 



Digitized by 



Google 



pttrpose, twenty inches wide from the face of the mantel, 
and five feet six inches long. 

There must be constructed in the cellar two furnaces, of Heating app«- 
sofficient power and capacity to warm the entire building, 
furnished with the necessary cold-air trunks and tin 
hot-air flues, of proper and sufficient size, leading to all 
the rooms ; and, when necessary or required, they must 
be carried up through the chimneys and walls. The whole 
to be finished complete, and put irp in gbod working order, 
with all the hot-air registers, &c. In the entrance Mory, 
there will be 7 hot-air registers 15 by 19 inches, and 2 «<>'-•*' >r«i*«««"- 
ditto 11 by 15 inches; and in each of the stories above, 
6 ditto 11 by 15 inches, and 4, 9 J by 13J inches — making 29 
of them in the whole building : all which must be inserted 
in soapstone frames. The walls, throughout the entire 
'work, must be carried up in regular, horizontal, courses, 
not exceeding three (3) feet in height, unless otherwise 
directed by the superintendent. 

The mason must give the price, per thousand, for laying Extra brick work. 
any extra brick-work required. 

The contractors must tiirnish all the stone, brick, mortar, 
labor, staging, and all other materials incident to the stone- 
work, mason's work, and bricklayer's work on the buildings ; 
do and perform all the jobbing pertaining to the brick, lobwnf. 
stone, and mason's work, required in completing this build- 
ing, or its appurtenances, without any extra charge for the 
same ; and perform all the work in the best manner, to tne 
acceptance of the superintendent. 

IRON-WORK. 

There will be furnished by the Treasury Department bjjjjjw** 
the following wrought iron beams and girders for the floors 
and ceilings, viz : 

4 girders 11 feet long, 12 inches deep. 

60 beams 23J " shape of drawing. 

ft6 "19 " " •< 

32 " 9 feet 10 inches long, 
together with the cramps necessary for the proper securing 
of the beams, and girders together, and to the walls of the 
building, as shown in detail drawings. They will be 
delivered, upon a suitable wharf, at Detroit, by the De- 
partment, and, by the contractor, taken thence, and put 
mto the building. 

To furnish all the iron-work of the building, except the 
above, as it is wanted for use, of the best quality of mate- 
rial and workmanship, as per drawings: it consists of 
wrought and cast iron-work tor the two verandas, the entire 
D— 2 
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Mifcellaneoiis. 



To furnish all 
ixon-work. 



Stairways. 



Galvanized iron 
roof, gutters, &c. 



Thresholds. 
Miscellaneous. 



Jobbing. 



roof, wall-plates for beams, &c.; to render such assistance 
to the mason, in putting up what is to be inserted into the 
brick and stone-work, as pertains to the blacksmith and 
iron-worker ; and also the same to the carpenter on his 
part of the work, furnishiDg all the necessary dowels, 
cramps, ties, bars, truss-rods, bolts, stirrups, and all other 
iron-work necessary to give permanency and stability to 
the building, of the best American iron, and as they may 
be wanted for use ;«and any delay from want of delivery 
shall subject the contractor to a deduction of twice its 
value from his compensation for work performed and ma- 
terials furnished. 

The iron-worker must furnish, lo the mason, as he may 
need it for use, all the iron-work mentioned, in the fcH'mer 
part of these specifications, as to be furnished by the iron- 
worker, and the mason, or bricklayer muf t insert the same 
in the building, as it progresses. 

The iron- worker must turnish, construct, and put up, with 
such assistance as the mason should give in his part of the 
work, the stairs, of wrought, and cast iron, from the cellar 
to the floor of the second story. The steps and risers must 
be not less than f thick, preperly moulded, wrought, and 
corrugated, and securely fastened to the brick walls, having 
properly-moulded balusters secured to the steps by nuts 
and screws, and supporting a mahogany rail, above the 
cellar, to be put on by the carpenter. (See detail drawings.) 

He must construct and put up a galvanized, corrugated, 
iron roof upon a proper iron frame, supported upon the iron 
beams of the ceiling of the upper story, and properly se- 
cured to them, and to the walls of the building. It must 
have suitable eave gutters, scuttle, &c., complete, moulded 
and fitted as per detail drawings. He ^ust also furnish, 
and set in place, cast iron thresholds to all the interior doors. 

He must furnish all the dowels, cramps, ties, bars, truss- 
rods, stirrups, bolts, and other iron-work, necessary to 
give permanency, and staWlity to the building, of the best 
American iron, and as they may be wanted for use; and 
any delay, from want of delivery, shall subject the contrac- 
tor to a deduction of twice its value from his compensation 
for work performed, and materials furnished. He must do, 
and perform all the blacksmith and iron-worker's jobbing 
on the buildings, furnishing tools, labor, and all nxaterials 
for the above work, to the full satisfaction of the superin- 
tendent. 



CARPENTEE, AND JOINER'S WORK, LUMBER, ETC. 



Lumber. 



All the lumber must be of the best quality, jfree from 
unsound knots, shakes, or rots, well and thoroughly sea- 
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soned, (by kiln drying when necessary,) and proper for 
the various purposes, and uses for which it is destined. 

The joist, or scantling, must be spruce or white pine; the s*'"*"^- 
floor boards f-inch heart, hard pine, not more than 5 inches 
in width ; the doors, and other inside finishings, and window ^in*"**"**"- 
frames must be fir^t quality white, or spruce pine ; and 
the slair-rails, best quality of mahogany tor the purpose. ^'**''-'*"*- 

The floors of all the stories must be f-inch thick, milled, ^^^"' 
jointed, and matched, not over 6 inches wide, laid on 
scantling 3 by 4 inches, fastened to the brick- work in a 
thorough manner, with the spaces between them filled 
with cement concrete by the mason, same as the haunches 
of the arches, and brought up level with their tops. The 
scantlings must be not more than 1 6 inches apart, from cen- 
tre to centre, and the floors blind-nailed, each board to a.-. 
each joist, or scantling. All the ceilings, and other parts of 
the building requiring it, must be furred, and properly pre- 
pared, for lathing and plastering. 

The mahogany stair-rail will be 2i by 4 inches, wrought 
to pattern in best manner. 

The window frames and sash must be constructed for, window frames, 
and fijmished with, weights, s^gish pullies, lines, sash fasten- 
ings, &c., complete, of the best quality. The finish of the Finish. 
inside face and jamb will be a If-inch corner bead, running 
around the opening, and resting on a wooden stool, the 
bead and stool forming the whole of the inside finish to the 
window, the space between the bead and window frame 
being plastered, as shown by the drawings; the pulley 
stiles must be hard pine. There will be 7 windows in the 
cellar, of three lights, of 11 by 14 glass, 15 ditto, 12 lights, sixe of glass, kc. 
11 by 14 glass, and two side lights, of 4 lights, 11 by 14 
glass. In the entrance story there will be 5i4 windows, 12 
lights, 11 by 18 glass, and 4 side lights, 4 lights, 11 by 18 
glass, also lights over two other doors ; there will be the 
same number of windows, side lights, and lights ^ve!r doors 
in each of the other stories that there is in ihe entrance 
story, and of the same number and size of lights of glass. 
In the water-closets at the rear end of the building, there 
will be 2 windows of 2 lights, 11 by 14 glass, and 6 ditto, 
4 lights, 11 by 14 glass, and also casements over all the 
swinging inside doors. 

All the swinging inside doors will be -J-inch thick, 6 Doorfc 
panels, moulded and finished throughout, as per draw- 
mgs ; those in the centre part, 3 feet 4 inches by 8 feet ; 
those in the wings, 2 feet 10 inches by 8 feet: all with a 
swinging casement over them for light and ventilation 2 
feet high, properly glazed, hung, and fastened. The 
casings and architraves will be as per drawings viz : jamb cutap 
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Centret. 

Casfng 
work. 



Jobbing. 



and face casing and moulding on one side, and simfdy a 
corner bead on ihe other side. 

The outside doors will be the width and height repre- 
sented on the drawing. 

Each of the above inside doors will be hung with 3 best 
cast iron butt hinges, 4 by 4 inches, with If-inch screws, 
nnd have a 7-inch mortice lock, porcelain knobs, and 
bronzed trimmings, all of the best kind and quality. 

Each of the outside doors will be hung with 3 best cast 
iron butt hinges, 4 J by 4 J inches, with If -inch screws, 
and have a 7-inch mortice outside-door lock, porcelain 
knobs, and bronzed trimmings, all of the best kind and 
quality. There will be one set of slide doors in the inte- 
rior, 10 feet wide, 10 feet high, and two inches thick; each 
door 6 panelled, moulded, &c., similar to the other doors; 
they will be fitted up with proper rollers, roller-rods, &c., 
complete, and the usual locks, fastening, &c., of the best 
kind and quality. 

All the partitions in the two wings of the building will 
be constructed of 2 by 5-inch studding, the studs to be 12 
inches from centre to centre, properly framed, trussed, and 
bridged complete. 

The necessary wood-wt>rk of the water-closets, bathing 
room, dispensary, medicine room, wash room, kitchen, &c., 
is to be executed as may be directed. 

Skirting 8 inches wide, with a two-inch moulding on its 
upper edge, is to be put around all the rooms over the plas- 
tering. 

The carpenter will do all the furring of the ceilings re- 
quired, and properly prepare the whole building for plas- 
tering, put on all grounds, casings, &c., needed. 

He must construct all the centres ior the arches, trim- 
mers, &c. ; furnish, and put on, proper guards, and casings 
to the cut stone-work, to ensure it against damage while 
the work is going on, and be responsible for any damage 
that may occur to it from neglect of such precaution ; cc«a- 
struct, and put up all the necessary ventilating trunks: 
fully construct, and complete all the other carpenter and 
joiner's work on the buildings, and do all the jobbing, &c., 
required of the carpenter, and joiner, fiirnishing all the 
materials, and executing the whole work in a faithful, and 
workmanlike manner, to the acceptance of the superin- 
tendent. 



PLASTERING, STUCCO-WORK, ETC. 

ceuuHP. A.1I the ceilings and studed partitions must be lathed, 

TitfM COM work, and plastered in three coats, the ceilings finished in stucco, 
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and the walls wilh bard finish ; all the brick walls of the 
three stories, all the walls of the water-closets, and^ the 
walls of the passages, corridor, entry, servant's lodging 
room, laundry, and wash room, in the cellar, must be 
plastered with two coats, and, when required, divided ofFbrlSt^^^ijs?"'*'* 
into ashlar, colored in imitation of granite, and left coarse, G'anit«fini^' 
finished with the float in the best manner, so as to prevent 
defacement, and the condensation of moisture. 

All the rooms, halls, &c., in the entrance story, except 
the kitchen, pantries, and store closets, are to have a cor- 
nice moulding around them, to girt 15 inches. 

All of the materials must be of the very best quality for jobbing. 
the purpose, and all the work, including the necessary 
jobbing, must be executed in the most workmanlike man- 
ner to the acceptance of the superintendent. 

PLUMBING. 

The reservoirs over the water-closets must be constructed Rewrvoir lining. 
to hold at least 200 gallons, and are to be lined in the most 
perfect manner with best eight-pound milled sheet lead. 

All supply, soil, and waste pipes, must be laid into the 
brick-work as it goes up, and made proof against frost. 

In the cellar must be a forcing pump of best kind and Forcing pump, 
construction, for supplying the cisterns of the water-closets 
and bathing-room with water, for which there must be laid 
the necessary main, of suitable size, fully secured against 
frost. 

To construct ten water-closets, as shown on the plans, water-ciowts. 
with all their fixtures complete, including bowls, supply, 
soil, and waste pipes, traps, basins, urine sinks, with their 
waste and supply pipes, &c., &c. 

The soil pipes to be made of the best milled eight-pound soii pipM. 
lead, leading mto the main drain. To do and perform all 
the work, jobbing, &c., of the best materials, to the satis- 
faction of the superintendent. 

PAINTING AND GLAZING. 

All the glazing must be done with the best quality of ®*»**n« 
American crown glass, well bedded back, puttied, and left 
clean, and perfect on the completion of the work. 

The number of lights, sizes, &c., as indicated on the 
drawings. 

All the exterior iron-work of the building must be ^'J.^"®' ^^ 
painted four coSts of best quality New Jersey zinc paint, 
sanded in two coats, except roof, and finished in imitation of 
^anite. 
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Inside iron-work. 



Grained work. 



Vimifflrinf- 



Oiling nnd var- 
nisliing floors. 



All tbe interior iron-'^Pfork must have four coats of the 
aboye zinc paint, finished in imitation of bronze, or othCT*- 
wise, as may be directed, and have two coats of varnish. 

All the wood-work, except the floors and mahogany 
work, usually painted in such buildings, must be painted 
three coats pure white lead, properly toned, and pure lin- 
seed oil, and grained in oil colors in imitation of woods, or 
marble, as may be directed by the superintendent. 

All the graining must have two coats of best copal var- 
nish, and the mahogany-work, coats sufficient to give it 
proper bodv, and be polished in the best manner. 

All the floors must be oiled in the most thorough man- 
ner, and, if thought necessary, varnished with one coat. 



GENERAL CONDITIONS. 



Manner of exe- 
cuting the work. 



Work and mate- 
rial not specified. 



All the work must be done in the best and most work- 
manlike manner, of proper, and appropriate material, ac- 
cording to the plans herein before cited, and the foregoing 
specifications ; and every thing necessary to the proper, 
and complete execution of said plans must be done and 
finished, whether the same may have been, herein, speci- 
fied or not ; and all such necessary work, or materials, 
which may not have been set forth in these specifications, 
must be done, and materials furnished in a manner corre- 
sponding with the rest of the work, as well, and as faith- 
fully, as though the same were herein peuiicularly de- 
scribed and provided for. 

Every part of the building must be executed under the 
supervision of the forementioned superintendent, and be 
subject to his entire approval ; and, in case any omissions, 
additions, or alterations of the plans may be required by 
the Treasury Department during the progiess of the work, 
the same shall be acceded to by the contractor, or con- 
tractors, and carried into effect, without in any way vio- 
lating, or vitiating any contract which may have been made 
Omissions, addi- for work, or material ; and all such omissions, additions, 
or alterations shall be estimated for, and the value thereof 
agreed upon, and approved by the Department, and added 
to, or deducted from, the contract, by endorsement upon 
its back, as the case may be, before going into execution, 
or no allowance will be made for them by either party. 



To be done nndet 
superintendent. 



tions,and altera 
tions. 



MANNER OF MAKING BIDS. 



In making bids for the above work, the Department spe- 
cially requires them to be made in detail — that is, by bills 
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of parcels of each article and separate kind of work, to 
^«rhich the prices of such article and kind of work are to 
be aflfa:ed, respectively, and then comprised in one gross 
amount. 

Office of the Construction of Buildings, 

Treasury Department, April 30, 1865. 
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SPECIFICATIOINS 

roR 

BUILDING THE CUSTOM-HOUSE AT PENSACOIA, FUL, 



INCLUDZlfa 



ACCOMMODATIONS FOK A POST OFFICE AND UNITED STATES COURT ROOM. 



Specifications for erecting a new custom-house, at Pensacola, Fla., 
includinff accommodations for a post office, and United States court 
room, which is to be done (under the direction of a superintendent 
appointed by the Hon. Secretary of the Treasury, for that purpose) 
according to the following, enumerated, drawings, consisting of plans, 
elevations, sections, and working drawings, designed, and prepared 
at the Office of the Construction of Buildings, Treasury Department, 
and agreeably to such further drawings, and directions, in explanation 
thereof, as may, hereafter, from time to time, be furnished therefrom : 

DRAWINGS. 

No. 1. Plans of first and second stories. Drawings. 

2. Front and end elevations. 

3. Longitudinal and transverse sections. 

4. Details of roof, &c. 

6. " exterior, interior, &c. 

GENERAL DESCRIPTION OF THE WORKS.' 

The building will front upon Palifox street, its front ^<>c*»<>»* 
line being fifteen (16) feet from said street, and its south 
end twenty (20) feet from Government street. The en- 
trance story floor will be three (3) feet above the side- 
walk at the southeast corner of the lot. 

The premises on the east and south of the building 
must have a proper grade from the sidewalks up to the 
steps, of the buildmg, to conform to the drawings ; and on 
the north and west of the building, the lot must be prop- 
erly graded from the ground line of steps on the draw- 
ings in each direction trom the building. 

The foundations of the building will be of brick-work ponndation, itc. 
laid in cement motar, also, the foundations of the gallery 
columns, steps, &c., which, in all cases, will be spread 
sufficiently to give proper support to whatever may come -^g^^ 



Payiiif of aide- 



Iron-work. 



Floon. 



CeiliBg of 
upper story. 



Proper openings must be left in the foundations, and ii 
the risers of the gallery steps, to afibrd proper ventilatior 
under the floors, and to exclude the vermin, proper irot 
gratings must be fitted to each opening* 

The steps, and floors of the galleries will be of i^ood, 
secured to proper joist, foundation, &c. 

The sidewalks of the streets, and the approaches to the 
building from it, must be paved either with the best hard 

Eaving brick, or stone flagging, laid to a curbstone of the 
est material and form to be obtained in the vicinity. 

The exterior walls of the building, above the floor of the 
gallery, including the most of the cornice, will be con- 
structed with best quality of brick- work, the outside facing 
being of selected face orick. 

The columns and entablatures of the galleries, the shut- 
ters and shutter frames of the doors and windows, the 
window and door sills and part of the cornice of the 
building, must be of iron. 

The floorings, of the whole building, are to be composed 
of small segmental arches, of hard- burned brick- work, turned 
firom wrought iron beams resting upon the exterior walls, 
and upon girders supported by cast iron columns, and 
by the saia walls ; the whole covered with hard pine 
flooring plank, or boards. The ceiling, of the upper 
story, must also be composed of iron beams, and brick 
arches, their haunches brought up with suitable material, 
so that there shall be a descent from the centre of the 
building to the eaves, of not less than three (3) inches over 
each beam, and the whole covered with " asphalt," to carry 
off* any water that may percolate through the iron covering 
of the roof. The columns, resting upon square founda- 
tions below the surface of the ground, must extend from 
said piers up through the stories, and support their floors 
and ceilirigs. 

The thickness, of the brick- work, of the arches, must be 
the width of a brick. Proper scantling, furnished, and put 
in, by the carpenter, with such aid, as may be required, 
from the bricklayer, must be laid, and fastened on the 
brick-work, to receive the floor, and nail it to ; while, at the 
proper time, the bricklayer must fill in the haunches of the 
arches, and spaces between the scantling, up to a level with 
their top, with concrete of cement mortar, brickbats, 
coarse gravel, &c., and make it level and proper to re- 
ceive the floors of wood, 
ventuating floes. A flue, for Ventilation, is to be made firom the upper part 
of each room throughout the building : they are to go up 
to the attic, and thence, be carried by wooden trunks to 
the chimney tops without smoke flues, and through them 
to their tops, and must have an Amott's ventilating register 
to each flue at its opening into the room. 



-O' 



Wooden blocks must be walled in wherever required, iMertwoo4«i 
to which to secure the jamb casings and other wood- work. 

Open gutters must be constructed, leading from the eave DnuM. 
conciuctors to the street gutters, as the superintendent may 
direct, to carry off the waste water from the premises. 

All the partitions in the building will be 11-inch hollow interior hoiiow 
brick walls. On the delivery of the iron-work at the ^*"** 
building, the mason must furnish the necessary rigging, 
staging, labor, and tools, not belonging to the iron-worker 
or blacksmith's trade, to put the same into its place, and 
do, and perform all the work necessary thereto, except 
what belongs to the said trades, being assisted therein by 
said tradesmen, who must in all cases do and perform 
all the work, properly pertaining to their respective trades, 
in said iron- work, the mason being responsible for its 
proper insertion, and permanency in the building. 

The stairways, of the building, must be of lorought and ■*^"»* 
cast iron-work, having a mahogany handrail, extending 
from the entrance story to the floor of the half story, and 
around the well-hole therein. There will also be a step 
ladder of wrought iron, to ascend from the half story to the 
roof through a scuttle therein. 

At proper points in the building, there must be inserted ^*«SP «»^« 
m the outside walls, two cast iron eave conductors,^t'e (6) ■eitedinoutride 
inches in diameter, and fialf (J) an inch thick, extending 
from the eaves to the forementioned drains, to convey the 
water to them. 



The conductors must be put up in sections, with their Bawi, , 
proper eave pipes, turns, and elbows, as the work pro- ^^^^' ^®' 
gresses, and have their joints well calked and secured 
with lead. 

On the rear of the premises, there must be constructed 
a suitable building for privies, &c., for the use of the 
building. The exterior and partition walls must be of 
brick, the floors of flagging stone, and the roof slated. It 
must contain 6 divisions, 3 by 4J feet, with a passage in 
front of them 3 J feet wide, and be 10 feet high. It must 
be constructed with the necessary doors, windows, seats, 
boxes, urinary sinks, ventilating flues, &c., required, and 
be ftiUy completed in the best manner. 

DIGGING, GRADING, &c. 

The necessary excavation for putting in the foundation, tiafiKnAcn. 
walls, and all other works of a similar nature pertaining 
to the building, must be done promptly, and as directed by 
the superintendent. 

The spaces on each side of the foundation walls must 
be filled in with proper earth, and thoroughly rammed , 
throughout. - - - — ^g^^ 
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KemoTiQji eartb 
and rubbish. 



All the surplus earth, and material, that may come out 
of the trenches, not required for the purpose of grading, 
must be carted away ; and all the rubbish that may ac- 
cumulate during the progress of the work must be carted 
away, or deposited on the ground, and properly graded, 
as the superintendent may direct. On the completion of 
the work, all the streets and grounds must be cleared up, 
and such disposition made of all the refuse materials as 
may be directed. 



STONECUTTER, MASON, AND BRICKLAYER'S WORK. 



Mortar. The ccmcut mortar must be composed of materials of 

the best quality; the hydraulic cement be fresh burned, 
perfectly ground, securely put up, and kept dry until used; 
and the sand of suitable size for the various purposes, clean 
and sharp gritted. The lime, for the lime mortar, must be 
fresh, and toood-bumed, and the sand of best quality, proper 
sized, and sharp gritted. 

When the above materials are wanted for use, they must 
be well, and properly mixed, for their several purposes, and 
thoroughly manipulated, as may be directed by the super- 
intendent, and the mortar used in its most perfect state for 
the purposes required. 

Brick. The brick must all be of the best quality, firm in texture, 

hard-burned, and laid in the most solid manner. 

Bdid at bearings. ^j] |.]^g exterior brick walls of the building must be 
laid in lime mortar with a space of two inches next to 
the inner course of brick towards the rooms, which course 
must be tied to the walls by headers, every fifth course, 
at intervals of two bricks. Where heavy weights come on 
the exterior walls, the open space must be made solid, a 
sufficient distance around it, to ensure proper stability to 
receive the weight imposed ; and when a girder, or beam. 

Wall plates. fests on the wall, a cast iron wall plate, furnished by the 
iron-worker, of proper size and thickness, must be inserted 
under them. 

PirepiaceB. The fireplaces must be made with fire-brick, and 

have a marble mantel, (to be worth $20 each, exclusive of 
their setting,) and, if required, coal grates, (worth $15 each, 
exclusive of their setting,) with all the requisite fixtures, 
must be furnished, and properly set in each fireplace. 

Hearths. The hearths must be best quality, fire-proot, stone for the 

purpose, twenty inches wide from the face of the mantel, 
and five feet six inches long. 

The mason must give the price, per thousand, for laying 
any extra brick-work required. 

The contractors must fiirnish all the stone, brick, mortar, 
labor, staging, and all other materials incident to the mason 



Grates. 



Extra brick-work. 



work, and bricklayer^s work on the buildings; do and 
perform all the jobbing pertaining to the brick and mason's jobbing. 
workj required in completing this building or its appur- 
tenances, without any extra charge for the same ; and per- 
form all the work in the best manner, to tne acceptance of 
the superintendent. 

IRON-WORK. 

There will be furnished by the Treasury Department, Bejmsand 
wrought iron beams and girders^ for the floors, ceilings, and- ** 
roof, together with the cramps necessary for the proper se- 
curing of the beams, and girders together, and to the walls 
of the building, as shown in detail drawings. They will 
be delivered, upon a suitable wharf, at Pensacola, by the 
Department, and, by the contractor, taken thence, and put 
into the building. 

The iron- worker must furnish all the other iron- work re- itS^Sw^work. 
quired for the building. All that is mentioned in these spe- 
cifications, as to be furnished to the other mechanics on 
the building, and by them to be inserted in the building as 
it progresses, must be furnished to them promptly, as it is 
wanted for use ; and any delay from want of seasonable 
delivery shall subject the contractor to a deduction of twice 
its value from his compensation for work performed and 
materials furnished. 

There will be in the entrance story four (4) square antae ^^'»»- 
twelve (12) inches square and five-eighths (f ) of an inch 
thick. In the second story there will be two (2) square 
antae and two (2) round columns twelve (12) inches in 
diameter at their base, and ten (10) at their neck, of the 
same thickness as those in the entrance story. 

All the above will have capitals and bases, as shown on 
the drawings. (Vide "detail" drawings.) 

The window and door shutter casings are to be of cast windows 
iron, but the shutters must be of wrought iron, properly 
hung to the frames, having suitable fastenings, iJolts, &c*, 
complete. (See detail drawings.) 

The antaes must be cast perfectly true, and straight, or Ant® cast true, 
their surfaces planed, or turned to make them so ; all the 
bearing joints, antae, girders, beams, window frames, &c., 
must be turned, planed, or fitted perfectly true to each 
other ; all the grooves for receiving doors, shutters, &c., 
must be planed true and straight. 

The iron-worker must furnish, construct, and put up, Stoirwayi, 
with such assistance as the mason should give in his part 
of the work, the stairs, of wrought and cast iron, from 
the lower to the upper gallery floor, and from second storj^ ogle 



8 



roof y goitcny lie* 



MweeOaaMM. 



JobMnf. 



floor tx) the floor of the half stcwy above, with prc^r rail- 
ing, &c. The steps and risers must be not less than f 
thick, properly moulded, wrought, and corrugated, and 
securely mstened to the brick walls, having properly- 
moulded balusters secured to the steps by nuts and screws, 
and supporting a mahogany rail, to bfe put on by the 
carpenter. (See detail drawings.) 

He must construct and put up a galvanized, corrugated* 
iron roof upon a proper iron frame, supported upon the iron 
beams of the ceiling of the upper story, and properly 
secured to them, and to the walls of the building. It must 
have suitable eave gutters, scuttle, &c., complete, moulded 
and fitted as per detail drawings. He must also furnish 
and set in place, cast iron thresholds to all the interior 
doors. 

He must furnish all the dowels, cramps, ties, bars, truss- 
rods, stirrups, bolts, and other iron-work, necessary to 
give permanency, and stability to the building, of the best 
American iron, and as they may be wanted for use ; and 
any delay, from want of delivery, shall subject the con- 
tractor to a deduction of twice its value from his compen- 
sation for work performed, and materials furnished. He 
must do, and perform all the blacksmith and iron-worker'a 
jobbing on the building, furnishing tools, labor, and all 
materials for the above work, to the ftill satisfaction of the 
superintendent. 



Lamber. 

ScantUiif. 
Finisbiiift. 

Stair-raili. 
Floorf. 



CARPENTER, AND JOINER'S WORK, LUMBER, ETC. 

All the lumber must be of the best quality, free from 
unsound knots, shakes, or rots, well and thoroughly sea- 
soned, (by kiln drying when necessary,) and proper for 
the various purposes, and uses for which it is destined. 

The joist, or scantling, must be spruce or white pine; the 
floor boards f-inch heart, hard pine, not more than 5 inches 
in width ; the doors, and other inside finishings, and window 
frames, must be first quality white, or spruce pine ; and 
the stair-rails, best quality of mahogany for the purpose. 

The floors of aU the stories must be f inch thick, milled, 
jointed, and matched, not over 6 inches wide, laid on 
scantling 3 by 4 inches, fastened to the brick- work in a 
thorough manner, with the spaces between them filled 
with cement concrete by the mason, same as the haunches 
of the arches, and brought up level with their tops. The 
scantlings must be not more than 1 6 inches apart, from cen- 
tre to centre, and the floors blind-nailed, each board to 
each joist, or scantling. All the ceilings, and other parts of 
the building requiring it, must be furred, and properly pre- 
pared, for lathing and plastering. ^^^^^^^ ,,Go^^.^ 



The sash of the exterior of the building must be of white 
pine, properly hung, and securely and properly fastened. 
The sash for the interior must be of the same material, 
and such as require hinges and festings are to have them, 
and the rest may be fastened securely and permanently in 
their places. 

The doors must be finished as per drawings, being J Doora. 
inch thick, properly panelled throughout the building, 
panels sunk on both sides with moulded slips, &c. ; hung 
to the jambs by 3 best cast iron butt hinges, 4 by 4J inches, 
with If -inch screws, and have best 3- tumbler mortice locks, 
(of E. Robinson's make,) best porcelain knobs, and bronzed 
trimmings. 

That part of the entrance story, to be used for the post Post office 
oflSce, must be fitted up with glazed windows, pine sash, '^"*^* 
and letter boxes with openings, for delivery of letters, &c., 
as the superintendent may direct. (Vide detail drawings.) 

He must also construct the wood-work for the privies' 
building in the yard heretofore mentioned. 

The mahogany stair-rail will be 2i by 4 inches, wrought 
to pattern in best manner. 

He must construct all the centres for the arches, trim- centres, 
mers, &c.; construct, and put up all the necessary venti- 
lating trunks ; fiilly construct, and complete all the other 
carpenter and joiner's work on the building, and do all the Jobbing, 
jobbing, &c., required of the carpenter, and joiner, furnish- 
ing all the materials, and executing the whole work in a 
faithful, and workmanUke manner, to the acceptance of the 
superintendent. 

PLASTERING, STUCCO-WOEK, ETC. 

All the ceilings must be lathed, and plastered in three ceiimgs. 
coats, and finished in stucco ; all the bnck walls must be '^**'®® *^**** ^^'^^ 
plastered with two coats, and, when required, divided ofi* two coats on the 
into ashlar, colored in imitation of granite, and lefl .:Joarse- cJj^i^fl^'gh. 
finished with the float in the best manner, so as to prevent 
defacement, and the condensation of moisture ; and, also, 
plaster the walls and ceilings of the privies in a proper 
manner, leaving the walls rough as above. All the 
rooms must have a moulding, in the angles at the ceiling, cornice or angie 
as represented on the drawings. moulds. 

All of the materials must be of the very best quality for 
the purpose, and all the work, including the necessary 
jobbing, must be executed in the most workmanlike man- jobbing, 
ner, to the acceptance of the superintendent. 
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PAINTING AND GLAZING. 



Exterior iron- 
work. 



Glazing All the glazing must be done with the best quality of 

American crown glass, well bedded back, puttied, and left 
clean, and perfect on the completion of the work. 

The number of lights, sizes, &c., as indicated on the 
drawings. 

All the exterior iron- work of the building must be 
painted four coats of best quality New Jersey zinc paint, 
sanded in two coats, except roof, and finished in imitation of 
stone. 
Inside iron-work. AH the interior iron- work must have four coats of the 
above zinc paint, finished in imitation of bronze, or other- 
wise, as may be directed, and have two coats of varnish. 

All the wood-work, except the floors and mahogany 
work, usually painted in such buildings, must be painted 
three coats pure white lead, properly toned, and pure lin- 
seed oil, and grained in oil colors in imitation of woods, or 
marble, as may be directed by the superintendent. 

All the graining must have two coats of best copal 
varnish, and the mahogany- work, coats suflScient to give it 
proper body, and be polished in the best manner. 

AH the floors must be oiled in the most thorough man- 
ner, and, if thought necessary, varnished with one coat. 

The painter must also paint the wood-work of the 
privies in a proper manner, and glaze the windows. 



Omlned work 



Vamisbing. 



Oiling and var- 
nistiing floors. 



GENERAL CONDITIONS. 



Manner of exe- 
cuting ttie work. 



Work and mate- 
rial not specified. 



To be done under 
superintendent. 



All the work nmst be done in the best and most work- 
manlike manner, of proper, and appropriate material, ac- 
cording to the plans herein before cited, and the foregoing 
specifications ; and every thing necessary to the proper, 
and complete execution of said plans must be done and 
finished, whether the same may have been, herein, speci- 
fied or not ; and all such necessary work, or materials, 
which may not have been set forth in these specifications, 
must be done, and materials furnished, in a manner corre- 
sponding with the rest of the work, as well, and as faith- 
fully, as though the same were herein particularly de- 
scribed and provided for. 

Every part of the building must be executed under the 
supervision of the forementioned superintendent, and be 
subject to his entire approval ; and, in case any omissions, 
additions, or alterations of the plans may be required by 
the Treasury Department during the progress of the work, 
the same shall be acceded to by the contractor, or con- 
tractors, and carried into effect, without in any way vio- 
lating, or vitiating any contract which may have been made 
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for ^^^rork, or material ; and all such omissions, additions, SSJjTiSSf'aiteS" 
or aJ.terations shall be estimated for, and the value thereof tions! 
agreed upon, and approved by the Department, and added 
to, or deducted from, the contract, by endorsement upon 
its back, as the case may be, before going into execution, 
or no allowance will be made for them by either party. 

MANNER OF BiAKING BIDS. 

In making bids for the above work, the Department spe- 
ciaQly requires them to be made in detail — that is, by bills 
of parcels of each article and separate kind of work, to 
w.l:iich the prices of such article and kind of work are to 
be aflBxed, respectively, and then comprised in one gross 
amount. 

Office of the Construction of Buildings, 

Treasury Department, August 17, 1866.. 
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SPECIFICATIONS 



BUILDING THE CUSTOM-HOUSE 



POST OFFICE 



PETERSBURG, VIRGINIA. 



Prepaied al tlio Office of the Conttraetion of BaUdingt, Treaiury Departmenit 
WaahiDgtoo, D. C. 



WASHINGTON: 
▲. O. P. NICHOLSON, FUBUO FBINTEB 
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SPECIFICATIONS 

FOR 

BUILDING THE CUSTOM-HOUSE AND POST OFFICE 

AT 

PETERSBURG, VIRGINIA. 



Specifications for erecting a new custom-bouse and post office, at 
Petersburg, Va., wbich is to be done (under the direction ot a superinten- 
dent appointed by the Hon. Secretary of the Treasury, for that purpose) 
according to the following, enumerated, drawings, consisting of plans, 
elevations, sections, and working drawings, designed, and prepared 
at the Office of the Construction of Buildings, Treasury Department, 
and agreeably to such further drawings, and directions, in explanation 
thereof, as may, hereafter, from time to time, be fiirnished therefrom : 

DRAWINGS. 

No. 1. Plans of foundations, cellar, entrance, and orawingi. 
second stories. 

2. Front and end elevations, and longitudinal and 

transverse sections 

3. Drawing and details of roof. Sec. 

4. " *' " exterior. 

5. " " ** interior. 

6. " " " windows, doors, &c. 

GENERAL DESCRIPTION OP THE WORKS. 

The building will firont upon Tabb street, its firont line 
being forty (40) feet from said street, and its west side i^ocation. 
twenty (20^ feet from Union street. The entrance story 
floor will DC six (6) feet above the inside hue of the 
sidewalk at the intersection of said streets. The premises 
must have a proper grade up to the building from the side- 
walk; and the steps and underpinning of the building 
must conform to the drawings. 
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On the sides and ends of the building, there will be sunk 
areasj or $ky4ighu^ lo each cellar window, extending from 
the top of the sidewalk or paving down to the bottom of 
their sills. They will be covered with a suitable and sub- 
stantial wrought iron grating, let into a rebate in a suitable 
curbstone which must surround them, and be there prop- 
erly secured. 

The walls of these areas will be rough-coursed ashlar, 
twelve (12) inches thick, resting on a foundation eighteen 
(18) inches thick, which must go below the action of the 
frost. The top of the wall must be finished to receive the 
curbstones in a proper nfianner. The bottoms of the areas 
must be paved with brick, and each be provided with a 
small drain, to discharge, outside of the walls, into the 
ground, any water that amy fell into them through the 
grating. 

The sidewalks of the two streets, together with 60 feet 
in width on the front, and three spaces, each 14 feet wide, at 
the west side, from the sidewalks to the building, must be 
paved either with the best hard paving brick, or stone flag- 

ghg, laid to a curbstone of the best material and form to 
5 obtained in the vicinity. 

A brick wall will diviae the storage cellar from the 
fuel and furnace cellar, and an iron stairway must come 
down from the entrance story into the last of these 
cellars. 

The cellar walls must be constructed of proper cellar- 
wall stones, laid in courses, upon foundations of large stones 
laid in the most perfect manner, on a bed of concrete, (if 
required for its proper stability,) and otherw ise fully se- 
cured against any settlement. The window, and door jambs, 
and beads in the cellar wall, must be rough-hammered, 
and rebated to receive the window frames, and sashes, 
and the doors, or doors and frames, as may be found to be 
best. The stones, for the foimdations, should be of the 
largest size convenient to be obtained, and those for the 
celkr walls should be of the best, and most proper size for 
the work. They should be bonded together in the strong- 
est manner^ full flushed with cement mortar» and well 
bedded in the same. 

The entire exterior of the building will be faced with 
the most durable stone to be obtamed in the vicinity, 
including the door d^nA. window dressings, the belt courses, 
cornice, &c. The stone- work of the building must be well 
hXiA properly dressed, with good surfaces, and arrises, the 
joints small, and well pointed, the beds and builds full to 
the square, and perfect, and the whole to be left clean» and 
perfect, on the completion of the building* 
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The outside doorsj and the bead of the widow frames, S^jj ftSit 
mnd the window shutters and their frames, must be of iron. k«- 

The floorings, of the whole building, are to be composed ^^'^^'^ 
of small segmental arches, of hard- burned brick-work, turned 
firom wrought iron beams resting upon the exterbr walls^ 
and upon girders supported by cast iron columns, and 
by the said walls ; the whole covered with tilef or southern 
pme flooring plank, or boards. The ceiling, of the upper odiinf or 
story, must also be composed of iron beams, and brick °'^"*®^' 
arches, their haunches brought up with suitable material, 
so that there shall be a descent from the centre of the 
building to the eaves, of not less than five (5) inches over 
each beam, and the whole covered with ** asphalt," to carry 
oflPany water that may percolate through the iron covering 
of the roof. The piersof the cellar must have suitable founda- 
tions laid below the cellar paving equal to sustaining the 
weight coming upon them, and suitable cast iron connecting 
pieces one inch thick in part forming the abaces of the capi- 
tals of the piers extending up to the bases and bottom of the 
columns and antae of* the entrance story which rests on 
them. These connecting pieces support the girders of the 
entrance story floor and have suitable openings in them 
to receive the hot-air pipes from the furnaces* There 
will be connecting pieces of cast iron, one inch thick, be- 
tween the columns and antee of the first and second st(^ies 
which wiU support the girders ot the second story floor, 
and where necessary have suitable openings in them from 
which the hot air pipes can be brougnt out to the registers 
of each room. 1 he girders of the ceiling of the upper 
story will rest immediately upon the capitals of the columns. 

The thickness, of the bricK-work, of the arches, must be 
the width of a brick. Proper scantling, furnished, and put 
in, by the carpenter, with such aid, as may be required, 
from the bricklayer, must be laid, and fastened on the 
brick-work, to receive the floor, and nail it to ; while, at the 
proper time,*the bricklayer must fill in the haunches of the 
arcnes, and spaces between the scantling, up to a level with 
tteir top, with concrete of cement mortar, brickbats, 
coarse gravel, &c., and make it level and proper to re- 
ceive the floors of wood. In such floors as are to be 
covered with stone, or marble tile, the scantling must be 
left out, 

A flue, for ventilation, is to be made from the upper part ventSitiiif «!!••. 
of each room throughout the building: they are to go up 
to the attic, and thence, be carried By wooden trunks to 
the chimney tops without smoke flues, and through them 
t» their tops. They must have an Amott's . ventilating 
register at their openings into the room, or some other 
equally appropriate register for the purpose, to each flue. 
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Wooden blocks must be walled in wherever required, 
to which to secure the jamb casings and other wood-wcMrk. 

The floor, of the cellar, must be paved, throughout, with 
the best paving brick, upon a bed of concrete 6 inches thick, 
in the very best manner, with granite inside doorsilis to 
all the cellar doors. 

The entrance hall, and vestibule to the post oflice, in 
the first story, the vestibule and entrance to the custom- 
bouse and rooms, in the second story, must be paved 
with the best qusdity 2-inch marble, or German tile, laid 
in diagonal courses with cement mortar, in tesselated 
manner, with colors, dark and light, alternating. 

A sewer, eighteen (18) inches in diameter, must be con- 
structed to the nearest city sewer, or to the river, (agree- 
ably to the municipal laws and regulations of the city of 
l^etersburff,) through which the soil from the water-closets, 
&Cm and the waste water from the premises, can be dis- 
charged. 

Drains must be constructed, leading from the eave con- 
ductors, to the above sewer, as may be directed by the 
superintendent. They are to be 10-inch, interior diameter, 
barrel drains of 4-inch brick-work, laid in cement. They 
must be thoroughly plastered throughout on their inside^ 
and where they go through the foundations be constructed 
in connexion with them, and fully secured against frost. 

All the partitions in the building will be 9 and 11-inch 
hollow brick walls. On the delivery of the iron-work at 
the building, the mason must furnish the necessary rigging, 
staging, labor, and tools, not belonging to the iron-worker 
or blacksmith's trade, to put the same into its place, and 
do, and perform all the work necessary thereto, except 
what belongs to the said trades, being assisted therein by 
said tradesmen, who must in all cases do*and perfoim 
all the work, properly pertaining to their respective trades, 
in said iron-work, the mason being responsible for its 
propter insertion, and permanency in the building. 

The stairways, to the building, must be of wrought and 
cast iron-work, with a mahogany handrail, in one flight, 
extending from the entrance to the upper story. From 
the upper story to the roof, there must be constructed 
a step ladder, to a scuttle in the roof, as directed by the 
superintendent, (but not shown on the drawings,) by which 
the roof may be approached for any purpose. The cellar 
stairs must be of iron, (as above,) and with proper sized 
iron handrail. 

On the rear of the building, near the comers, there 
must be put up and secured in a proper manner, two 
suitable tmned copper leaders, or conrluctOTS, from the 
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eaves to the ferementioned drains, four inches square, to 
convey the water from the roof to them. 

On the rear of the premises, there must be constructed privies. 
a •suitable building ror privies, &c., for the use of the 
building. The exterior and partition walls must be of 
brick, the floors of flagging stone, and the roof slated. It 
must contain 6 divisions, 3 by 4^ feet, with a passage in 
front of them 3 J feet wide, and be 10 feet high. It must 
be constructed with the necessary doors, windows, seats, 
boxes, urinary sinks, ventilating flues, &c., required, and 
be folly completed in the best manner. 

DIGGING, GRADING, Ac. 

The necessarv excavation for putting in the foundation, ExcavatioD. 
cellar walls, ana all other works of a similar nature per- 
taining to the building, must be done promptly, and as 
directed by the superintendent. 

The spaces on each side of the foundation walls, and 
outside of the exterior cellar walls, must be filled in with 
proper earth, and thoroughly rammed throughout; the 
inside must be brought up to within 6 inches of the paving 
of the cellar, and properly prepared to receive the concrete 
bed, which must be laid on it, and the exterior, filled with 
proper earth, up to the proper grade line of the premises, 
as may hereafter be more definitely determined. 

All the surplus earth, and material, that may come out of Removinn earth 
the cellar, and trenches, not required for the purpose of grad- *"** ^^^^ 
ing, must be carted away ; and all the rubbish that may 
accumulate during the progress of the work must be carted 
away, or deposited on the ground, and properly graded, 
as the supermtendent may direct. On the completion of 
the work, all the streets and grounds must be cleared up, 
and such disposition made of all the refuse materials as 
may be directed. 

STONECUTTER, MASON, AND BRICKLAYERnS WORK. 

The cement mortar must be composed of materials of Mortw. 
the best quality ; the hydraulic cement be fresh burned, 
perfectly ground, securely put up, and kept dry until used; 
and the sand of suitable size for the various purposes, clean 
and sharp-gritted. The lime, for the lime mortar, must be 
fresh, and toood-bumedj and the sand of best quality, proper 
sized, and sharp-gritted. 

When the above materials are wanted for use, they must 
be well, and properly mixed, for their several purposes, and 
thoroughly manipylated, as may be directed oy the super- 
intendent, and the mortar used in its most perfect state for 
the purposes required. 
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The brick miMall be of thebeitqiialiiytfiiia in texft«x« 
hard-burned, and laid in the most sdid masmer. 

The biddear, if necessary, tx> furnish to the Treasury 
Department a sample of tne stone which be proposes* to 
put mto the exterior of the building. It must oe a cube of 
six (6) inches square oa each face, and five of its six faces 
wrought in the several manners of w<»rking the stone ia the 
vicinity, and the sixth fece left as a split, rough sur&ce, 
with naif of an inch at each edge, toded or chiselled 
straight and true. 

All the stone-work must be laid with full flushed joints, 
in cement mortar, the joints raked out, to receive the point- 
ings while the mortar is suffici^itly moist for the purpose, 
and the poipting must be done when the work shall nave 
become suflBciently dry to allow of its bemg properly per- 
fbrmed* 

Three-quarters of the ashlar of the first story must be 
ten (10) inches thick, and one-fourth, as headers and bind- 
ers, from fourteen (14) to eighteen (18) inches thick. In 
the second story, three-four thsof the asUar nine (9) inches, 
and the residue, as headers and binders, firom thirteen 
(13) to seventeen (17) inches thick. 

The piers, of the doorways, provided they can be so ob- 
tained, must be in three blocks, the base being one, the slux/t 
another, and the capital the third. The stones, composing 
the window, and door dressings, the bdt courses^ and cornice, 
must have proper beds, and be of sufficient width to ensure 
permanency in the construction, and safety in setting, and 
securing them in their places. All the stone must be 
properly cramped, and anchored to one another, and also 
to tne brick-work, by cramps, furnished by the iron- worker. 
They must be properly let mto, and imbedded in the stone, 
and secured with brimstone, in the best manner by the 
mason. 

All the stone-work must be backed up with brick- work 
in cement mortar, with a space of two (2) inches next to 
the inner course towards the rooms, which must be tied to 
die walls by headend every fifth coimse, at intervals of two 
bricks. W here heavy weights come on the exterior walls, 
the open space must be made solid, a sufficient distance 
around it, to ensure proper stability to receive the weight 
imposed ; and when a girder, or beam, rests on the wall, 
a coMt iron wall plate, furnished by the iron-worker, of 
proper size and thickness, must be inserted under them* 

The firetdaces must be made with fire-brick, and 
have a marble mantel, (to be worth $80 each, exclusive of 
their setting,) and, if required, coal grates, (worth $15 each; 
exclusive of their setting,) with all die requisite fixtures, 
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mufli be fiimyied, and ptopetfy set ia etch fira^lace. 
The hearths mam be best quidity, frenpro^, slone for the HevtiM. 
purpoBe, twenty mchm vmeftmi the base of the Brant^ 
and five feet six inches Im^. 

There most be cbnstructed in the eeUar a ftsnace of SS?**'**' 
enfficient power and capacity to warm the entire builcBngt 
Airmfidied with the necefi»aiy cold-air trunks and tift h^ 
air flues, of proper and sofileient size, leadkig to all the 
fooms; and, when necessary or required, they nuist be 
carried up dirough the columns, antee, chimaey , fee. The 
whole to be finished c€»iiplete, and put up in good work- 
ing order, with all the hot-air registers, &c« In the en- Hot airreiiMn. 
trance story, 9 hot-air registers 1^ by 19 inches, ami 2 
ditto 11 by 15 inches ; in the second story, 2 ditto 16 by 
1^ inches, and 8 ditto 11 by 15 inches : all which must 
be inserted in soapstcme fisunes^ The walls, throughout waii< 
the entire work, must be (curried up in ri^lar, horizontal, 
courses, not exceeding tln^ee (3) feet in height, unless others 
wise directed by the superintendent. 

Suitable coal-dides, to lead to the cellar, must be coiv* oo«i i 
sdructed, with the proper covers. Sec. 

The masons must give the price, per thousand, for lay- !«« brickwork, 
ing any extra brick-work required. 

The contractors must fornish all the stone, brick, mortar, 
labOT, staging, and all other materials incident to the stone- 
work, mason's work, and bricklayer's work on the build- 
ings; do and perform all the jobbing pertaining to the jobbiof. 
bnck, stone, and mason's work, required m completing this 
building'or its appurtenances, without any extra charge fat 
the same ; and perform all liie work in the best manner, 
to the acceptance of the superintendent. 

mON-WOBE. 

The beams and girders in doors and ceilings of the build- 5321 *■* 
ing are rejn'esented fully upon the drawings, with a bill of 
the same. 

The Treasury Department have purchased the above, 
and they will be delivered to the conlrsrctor at Trenton 
Iron Works, Trenton, New Jersey, at their net cost of 5 J 
cents per pound for the beams, and 7 caits per pound for 
the girdars, which will be deducted from the ammint ot* 
his contract as pay for them. 

The iron-woiker must furnbh all the iron-work required Tofbrowhaii 
for the building. All that is mentioned in these specifi- " ** ^^^ 
cations^ as to be fiimished to the other mechanics on the 
building, and by them to be inserted in the building, as it 
progresses, must be furnished to them promptly, as it is 
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.wanted for use ; and any delay from want c^ seeacmsMe 
delivery shall subject the contractcn: to a deduction of twice 
its value from his compensation for work performed and 
materials furnished. 

There will be in the entrance stcMry five (6) square anta^, 
and in the second stCNry, four (4), ten (10) inches square and 
five-eighths (|) of an inch tluck. In the entrance story 
there will be three (3) round columns, and in the second, 
four (4), twelve (12) inches in diameter at their bases and 
ten (10) inches at their necks. All the above will have 
capitals and bases, as shown on the drawings. (Vide 
" detail " dravrings.) 

All the windows of the building, including those in the 
cellar, must have ircm shutters, except those windows 
where the stairs may interfere with their working, and 
these last n^ust be properly secured by a grating, as may 
be ordered. The wincfow-shutter castings are to oe of cast 
iron, but the shutters must be of wrought iron, properly 
hung to the firames, having suitable fastenings, &c., com- 
plete. The outside doors must also be constructed of 
wrought iron, properly bung to the frames, or to the stone 
jambs, as shown cm the drawings, having suitable locks, 
Knobs, bolts, &c., complete. (S^ detail drawing No. 6.) 

The antsBS must be cast perfectly true, and straight, or 
their surfaces planed, or turned to make them so ; all the 
bearing joints, antsB, girders, beams, window frames, &c., 
must be turned, planed, or fitted perfectly true to each 
other ; all the grooves for receiving doors, sash, shutters, 
&c., must be planed true and straignt. 

The iron-worker must furnish, construct, and put up, 
with such assistance as the mason should give in his part 
of the work, the stairs, of wrought and cast iron, from the 
entrance to second story. The steps and risers must be not 
less than f thick, properly moulaed, wrought, and cor- 
rugated, and securely fastened lo the brick walls, having 
properly moulded balusters secured to the steps by nuts, 
and screws, and supporting a mahogany rail, to be put on 
by the carpenter. (See detail drawing No. 6.) 

He must construct and put up a corrugated iron roof, 
of No. 22 galvanized sheet iron, upon a proper iron frame, 
supported upon the iron beams of the ceiling, of the upper 
story, and properly secured to them, and to the walls of 
the building. It must have a suitable scuttle, properly 
secured, and suitable eave gutters, of No. 16 galvanized 
sheet iron, complete, moulded and fitted as per detail 
drawing No. 3. He must also furnish and set in place, 
cast iron thresholds to all the interior doors. 

He must furnish all the dowels cramps, ties, bars, truss- 
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rods, stirrups, boks, and other iron-work, necessary to 
give permanency and stability to the building, of the best 
Ameiican iron, and as they may be wanted for use. He 
must do and perforin all the blacksmith and iron-worker's 
jobbing on the building, fiirnishing tools, labor, and all ma- jobbing. 
terials for the alx)ve work, to the full satisfaction of the 
superintendent. 

CAEPENTER, AND JOINEE'S WOEK, LUMBER, ETC. 

All the lumber must be of the best quality, free from Lumber, 
unsound knots, shakes, or rots, well and thoroughly sea- 
soned, (by kiln-drying when necessary,) aud proper tor the 
various purposes, and uses for which it is destined. 

The joists, or scantling, must be spruce or white pine ; scAiuing. 
the floor boards f-inch heart, hard pine, not more than 5 
inches in width ; the doors, and other inside finishings, and wnwiini^ 
window frames, must be first quality white or spruce pine ; 
and the stair-rails, and the newels, and rails, of the court- siair-riiiB. 
room, best quality of mahogany for the piu-pose. 

The floors of all the stories must be J-incii thick, milled, Fi#ors. 
jointed, and matched, not over 6 inches wide, laid on 
scantling 3 by 4 inches, fastened to the brick-work in a 
thorough manner, with the spaces between them filled 
with cement concrete by the mason, same as the haunches 
of the arches, and brought up level with their tops. The 
scantlings must be not more than 16 inches apart, from 
centre to centre, and the floors blind- nailed, each board to 
each joist or scantling. All the ceilings, and other parts of 
the building requiring it, must be furred, and properly pre- 
pared, for lathing and plastering. 

The sash of the exterior of the building must be of white 
pine, properly hung with weights, and securely and pro- 
perly fastened. The sash for the interior, except for the 
boxes, must be of the same material, and such as require 
weights and fastenings are to have them, and the rest may 
be fastened securely and permanently in their places. 

The doors must be finished as per drawings, being J i>^»- 
inch thick, properly panelled throughout the building, 
panels sunk on both sides with moulded slips, &c. ; hung 
to the jambs by 3 best ca^ iron butt hinges, 4 by 4i inches, 
with l|-inch screws, and have best 3- tumbler mortice locks-, 
(of E. Robinson's make,) best porcelain knobs, and bronzed 
trimmings. 

The entrance story, to be used for the post office, roust J^t onice 
be fitted up with glazed windows, with iron sash, and "*"* 
letter boxes between the iron antae, with openings, &c., as 
per detail drawings, for delivery of letters, as the superin- 
tendent may direct. 
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The cii8U«n-boiuie room must be fitted up mAt fsaiteMe 
counters, and their appendages* of nuihogafiy, (prc^r for 
the business of the department) The above includes snitr 
able drawers and cupboards, under the ooimler ; but ii9 
desks, nor fixtures upon it. 

There must be constructed fly doors to the custom-hoiiae 
rooms, the frames f thick, light panels, covered wkh baizet 
hung with 4 by 4-inch butt hinges, and furnished with 
knobs, springs, &c., complete. 

He must use construct the wood -work of the privies^ 
building in the yard before mentioned. 

The mahogany stair-rail will be 2} by 4 inches, wrougfat 
to pattern in oest manner. 

He must construct all the centres for the arches, trim- 
mings, &c« ; furnish, and put on, proper ^ards, and casings 
to the cut stcme-wcH-k, to ensure it against dan^ge whue 
the work is going on, and be responsible for any damagOy 
^at may occur to it fi'om n^lect c^ such pecaution; 
construct ^md put up all the necessary ventilatmg triinka; 
fblly construct, and complete all the otber carpenter and 
joiner's work on the building, and do all the jobUng, &c*9 
required of the carpenter, and joiner, furnishing all the 
materials, and executing the whole work in a fiiithful, and 
workmanlike manner, to the acceptance of the superin- 
tendent. 
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PLASTERINO, STUCCaWORK, ETC. 

AH the ceilings must be lathed, and plastered in three 
coats, and finished in stucco ; all the brick walls must be 
plastered with two coats, and, when required, divided cff 
into ashlar, colored In imitation of granite, and left coarse- 
finished with float in the best manner, so as to prevent 
defacement, and the condensation of moisture ; and, also^ 
plaster the walls and ceilings of the privies in a prc^>er 
manner, leaving the walls rough as above. All the rooms 
must have a moulding, in the angles at the ceiling, as rep* 
resented on the drawings. 

All of the materials must be of the very best quality for 
the purpose, and all the work, including the necessaiy 
jobbing, must be executed in the most workmanlike voblqt 
ner, to the acceptance of the superintendent 



PAINTINQ AND GLAZING. 



GiasiBf. All the glazing must be done vnth the best quality of 

Crystal sheet glass, well bedded back, puttied, and left 
clean, and perfect on the completion of the work. 

The number of lights, sizes, &c., as mdicated on the 
drawings. 



Digitized by 



Google 



13 

Altiie exterior iron-vw^rk of the building must be psunted Jj^**^ 
four ooatB of best quality New Jersey zinc paint, sanded 
in two coatu, ext^ept roof, and finished iei imitation of 
granite. 

All the interior iron-work must have four coats of the '■■**• i»«-work. 
above zinc paint, finished in imitation of bronze, or other- 
wise, as niay be directed, and have two coats of varnish, 

AH the wood-work^ except the floods and mahogany oi«ia«4work. 
work, usually pointed in sncn buil !mgs, must be pamted 
three coats pure while lead, properly toned, und pure lin- 
seed oil, and grained in oil colors in imitation of woodsy or 
marble, as may be directed by the superintendent. 

All the graining must have two coats of best copal viratawog. 
varnish, and the mahogany-work, coats sufficient to give 
it proper body, and be polished in the best manner. 

All the floors must be oiled in the most thorough man- Siffig*SjJ5f 
ner, and, if thought nrcessary, varnished with one coat. 

The painter must " firesco," in the best manner, the ceil- '«•<»• 
ing of the custom-house room, and so much of the walls of 
the same as may be required of him. He must paint the 
wood-work of the privies, and glaze tho windows in a 
proper manner. 

GENERAL CONDITIONS. 

All the work must be done in the best and most work- f^^t£^L 
manlike manner, of proper, and appropriate material, ac- 
cording to the plans herein before cited, and the foregoing 
specifications; and every thing necessary to the proper, woa tod mne- 
and complete execution of said plans must be done and ''^■•*"p*«*^*^- 
finished, whether the same may have been, herein, speci- 
fied or not ; and all such necessary work, or materials, 
which may not have been set f »rth in these specifications, 
must be done, and materials furnished, in a manner corre- 
sponding with the rest of the work, as well, and as faitb- 
fiilly, as though the same were herein partcularly de- 
scribed and provided for. 

Every part of the building must be executed under the ^'^ "rfJl^SJIl"^' 
supervision of the forementioned superintendent, and be "^ 
subject to his entire approval ; and, in case any omissions, 
additions, or alterations of the plans may be required by 
the Treasury Department during the progress of the work, 
the same shall be acceded to by the contractor, or con- 
tractors, and carried into effect, without in any way vio- 
lating, or vitiating any contract which may have been 
made for work, or material ; and all such omissions, addi- 2J!J*^JS[^ 
tions, or altrrations shall be estimated for, and the value tioMu 
thereof decided upon by the superintendent, in accordance 
with the contract prices of the building, subject to the 
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approval of the Department, and be added to, or deducted 
from, the contract, by endorsement upon its back, as the 
case may be, before going into execution, or no allowance 
will be made for them by either party. 

BiANNEB OF MAEINQ BIDS. 

In making bids for the above work, the department spe^ 
cially reouires them to be made in detail — ^tbat is, by bills 
of parcels of each article and separate kind of work, to 
which the prices of such article and kind of work are to 
be affixed, respectively, and then comprised in one gross 
amount. 

Officb of thb Con>truction op Buildings, 

Treasury Department^ December 31, 1853, 
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SPECIFICATIONS 



BUILDING THE MARINE HOSPITAL 



ST. MARKS, FLORIDA. 



Specifications for erecting a marine hospital at St. Marks, Florida, 
which is to be done (under the direction of a Superintendent appointed 
by the Hon. Secretary of the Treasury for that purpose) according 
to the following enumerated drawings, consisting of plans, elevations, 
sections, and working drawings, designed, and prepared at the Office 
of the Construction of Buildings, Treasury Department, and agreeably 
to such further drawings, and directions, in explanation thereof, as 
may, hereafter, from time to time, be furnished therefrom : 

DRAWINGS. 

No. 1. Plans of basement and principal stories, side DmwiDgs. 

elevation, and transverse section. 
No. 2. Plan of roof, details of framing, &c. 

GENERAL DESCRIPTION OF THE WORKS. 

The building will be located on or near the site of the Location, 
old Spanish fort, on a point of land at the junction and 
between the rivers St. Marks and Waculla, as may be 
directed by the Superintendent, who will direct such grade 
of the grounds of the premises as may be required, and 
also give the proper height of the basement story floor 
above the surrounding grounds. The location and grade 
of the grounds are, however, to be subject to such change 
or modification as the Department may find it necessary 
to make at the commencement of the work. 

The frame of the building will be of wood, with two Frame, 
partitions of solid brick-work, and the filling in of the 
exterior walls of hollow brick-work, both laid in lime Brick waiia. 
mortar. 

The main building will be surrounded by a gallery, Gaiiery. 
open around the basement story, but enclosed at the cor- 
ners at the principal story, forming bed-rooms for the 
inmates of the establishment. 
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Kitebm. 



Floors. 



The kitclien is attached to one of the comers of the gal- 
lery, and its exterior walls will be filled in with hoflow 
brick-work. 

Lumbar for suis, The siUs of the basement story will be of the best 

^^' quality of lumber for the purpose found in the vicinity ; 

they will be properly embeaded in the sand, so that their 
upper surface will come even with the grade of the ground. 

oanery fintohinn- The supports and timbers of the galleries are to be 
seasoned lumber, of suitable quality, dressed and planed 
on their four sides, and have their four angles chumfered 
or cut oflf, and are to form the entire finish without any 
extra casing, except in cases where economy and dura- 
bility dictate otherwise. 

Door and window The window, door, and other dressings will be con- 

**'***''*'** structed in a similar manner, and also the stairways. 

Walls of bed- The extcrior walls around the bed-rooms at the angles 

of the galleries will be studded ; sheathed on their out- 
side, and lathed and plastered on their inside. The 
doors and windows must be cased, and made to conform 
thereto. 

The flooring timbers are to be the best quality of hard 
Southern pine ; the floor boards of the same material, not 
more than 5 inches wide, and full 1 J inch thick, planed, 
jointed and matched, properly laid down and securely 
nailed to the joist, &c. 

Lath and piaaier- The wholc of the ceilings of the interior, and gallery 

"**' of the principal story^ are to be lathed and plastered, 

also the studded walls ; the brick walls plastered only. 

ventuatingfloei. j^ fluc for vcutilation must be carried up from the ceil- 
ing of each room, and out above the roof, in a proper 
manner, with proper registers at their outlet from the 
room. 

Draina. Draius must be constructed, leading from the eave con- 

ductors to the river, as the Superintendent may direct, to 
carry off the waste water from the premises. 

stiin. The stairways will be of wood, and extend from the 

floor of lower gallery to that of the upper one, with a 
suitable railing around the well-holes at the top. There 
will also be a step ladder to ascend from the upper gallery 
to the roof through a scuttle therein. 

Bare conducton. At propcr poiuts, near the corners of the building, there 
must be put up two copper eave conductors, 4 inches in 
diameter, extending from the eaves to the forementioned 
drains, to convey the water to them. 

Sb^w^i'ac. The conductors must be made up in sections, with their 

proper eave pipes, turns, and elbow^s, and have their joints 
well calked and secured. 
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DIGGII^G, GRADING, &o. 

The necessary excavation for putting in the sills, &c., Excavation* 
pertaining to the building, must be done promptly, and 
as directed by the Superintendent. The spaces on each 
side of the sills, chimney foundations, interior walls, &c., 
must be filled in with proper earth, and thoroughly ram- 
med throughout. On the outside of the building, the 
premises must be filled, with proper earth, up to the proper 
grade line of the premises, as may hereafter be more defi- 
nitely determined. 

All the surplus earth and material, that may come out Jn??lJbbf^h*'^*' 
of the trenches, not required for the purpose of grading, *" 
must be carted away ; and all the rubbisn that may accu- 
mulate during the progress of the work must be carted 
away, or deposited on the ground, and properly graded, 
as the Superintendent may direct. On the completion of 
the work, all the streets and grounds must be cleared up, 
and such disposition made of all the refuse materials as 
may be directed. 

STONECUTTER, MASON, AND BRICKLAYER'S WORK. 

The lime, for the lime mortar, must be fresh and wood- Mortar. 
hwmedy and the sand of best quality, proper sized, and 
sharp-gritted. 

When the above materials are wanted for use, they 
must be well and properly mixed for their several pur- 
poses, and thoroughly manipulated, as may be directed 
by the Superintendent, and the mortar used in its most 
perfect state for the purposes required. 

The brick must all be of the best quality, firm in tex- Brick. 
ture, hard-burned, and laid in the most solid manner. 

All the exterior brick walls of the building must be houow waiis, 
laid in lime mortar, with a space of two inches between 
the outside and inside courses, which must be tied together 
by headers, every fifth course, at intervals of two bricks. 

The fireplaces and hearths must be of best quality of J^'^^pjJ^^®* »"^ 
common brick, properly laid in lime mortar. 

The contractors must furnish all the brick, mortar, 
labor, staging, and all other materials incident to the 
masons and bricklayer's work on the buildings; do and 
perform all the jobbing pertaining to the brick, and Jobwng. 
mason work, required in completing this building or 
its appurtenances, without any extra charge for the same ; 
and perform all the work in the best manner, to the ac- 
ceptance of the Superintendent. 
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CARPENTER AND JOINER»S WORK, LUMBER, &o. 



Lvmbv. 



ScaBtUng. 



Pinishings. 



floon. 



Window fnunes. 



All the lumber must be of the best quality, free from 
unsound knots, shakes, or rots, well and thoroughly sea- 
soned, (by kiln drying when necessary,) and proper for 
the various purposes and uses for which it is destined. 

The joist, or scantling, must be hard pine; the floor 
boards |-inch heart, hard pine, not more than 6 inches in 
width ; the doors and other inside finishings, and window 
frames, must be first quality white or spruce j^ine. 

The floors of all the stories must be f inch thick, 
milled, jointed, and matched, not over 5 inches wide. 
All the ceilings, and other parts of the building requiring 
it, must be furred, and properly prepared, for lathing and 
plastering. 

The window frames and sash must be constructed for 
French casements, and furnished with sash, hinges, 
fastenings, &c., complete, of the best quality. The 
finish of the face and jamb will be as shown by the 
8iw5offiMs,etc. drawings. The sash and size of glass of the windows, 
and side and fan lights of the doors, to conform to the 
detail drawings and figures on the plans. 

All the swinging inside doors will be J inch thick, four 
panels, moulded and finished throughout, as per draw- 
ings ; all with a swinging casement over them, for light 
and ventilation, 2 feet high, properly glazed, hung, and 
fastened. The casings and architraves will be as per 
drawing. 

The outside doors will be the width and height repre- 
sented on the drawing. 

Each of the above inside doors will be hung with 3 best 
cast iron butt hinges, 4 by 4 inches, with 1 J-inch screws, 
and have a 3-tumbler mortice lock, porcelain knobs, and 
bronzed trimmings, all of the best kind and quality. 

Each of the outside doors will be hung with 3 best cast 
iron butt hinges, 4^ by 4^ inches, with If-inch screws, 
and have a 3-tumbler mortice outside door lock, porcelain 
knobs, and bronzed trimmings, all of the best kind and 
quality. 

Skirting 8 inches wide is to be put around all the rooms 
over the plastering. 

The carpenter will do all the furring of the ceilings 
required, and properly prepare the whole building for 
plastering, put on all grounds, casings, &c., needed. 

The carpenter must construct and prepare in a proper 
manner the roof to receive the tin covering, together with 
the proper eave gutters, &c. 
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He will at his own expense procure, to be put on in the '''"»"*"«• 
very best and most perfect manner, the tin covering of 
the roof, gutters, &c., as a part of his work ; and every- 
thing else necessary to the completion of the building, 
(not specially directed otherwise to be done,) he is also to Mifceiianies. 
put into his bid as a part of his work. 

He must construct the centres for the trimmers, &c. ; cemreB. 
construct and put up all the necessary ventilating trunks ; 
fully construct and complete all the other carpenter and 
joiner's work on the buildings, and do all the jobbing, jobbing, 
&c., required of the carpenter and joiner, furnishing all 
the materials, and executing the whole work in a faithful 
and workmanlike manner, to the acceptance of the super- 
intendent. 

PLASTERING, STUCCO-WORK, &c. 

All the ceilings must be lathed, and plastered in two oeiungs, 
coats, and the brick walls must be plastered with two two coats on the 
coats, and, when required, divided off into ashlar, colored ^"<^*^waU8. 
in imitation of granite, and left coarse, finished with the Graite unidi. 
float in the best manner, so as to prevent defacement and 
the condensation of moisture. 

All of the materials must be of the very best quality 
for the purpose, and all the work, including the neces- 
sary jobbing, must be executed in the most workmanlike jobbing, 
manner, to the acceptance of the Superintendent. 

PAINTING AND GLAZING. 

All the glazing must be done with the best quality of Giaaing. 
American crown glass, well bedded back, puttied, and 
left clean and perfect on the completion of the work. • 

The number of lights, sizes, &c., as indicated on the 
drawings. 

All the exterior of the building must be painted four Exterior, 
coats of best quality New Jersey zinc paint, sanded in two 
coats^ except roof, and finished in imitation of granite. 

All the interior wood-work, except the floors, usually inside, 
painted in such buildings, must be painted three coats 
pure white lead, properly toned, and pure linseed oil, and 
grained in oil colors in imitation of woods, or marble, as Grained work, 
may be directed by the Superintendent. 

All the graining must have two coats of best copal var- vamiBhing. 
nish — coats sufficient to give it proper body. 

All the floors must be oiled in the most thorough man- ^>¥};*^*^"" 
ner, and, if thought necessary, varnished with one coat. "^ * °^"' 
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GENERAIi CONDITIONS. 

JuSnit^ioJk '^^^ *^® work mu8t be done in the best and moBt work- 
manlike manner, of proper and appropriate material, ac- 
cording to the plans herein before cited, and the foregping 
specifications; and everything necessary to the proper 
and complete execution of said plans must be done and 
finished, whether the same may have been herein speci- 

XrJofipecK ^^ ^^ ^^*' *^^ *1^ ^^^^ necessary work or materials 
which may not have been set forth in these specifications, 
must be done, and materials furnished in a manner corre- 
sponding with the rest of the work, as well and as faith- 
fully as though the same were herein particularly de- 
scribed and provided for. 

sm *rinteSi?nt'*' Every part of the building must be executed under the 
upe uten ent. Q|jpgj.yjgi^jj ^f ^\^q foremeutioued Superintendent, and be 
subject to his entire approval; and incase any omissions, 
additions, or alterations of the plans may be required by 
the Treasury Department during the progress of the work, 
the same shall be acceded to by the contractor or con- 
tractors, and carried into effect, without in any way vio- 
lating or vitiating any contract which may have been made 

omiMionf, addi for work or material ; and all such omissions, additions, 

tSSf! *"** ****'*' or alterations shall be estimated for, and the value thereof 
agreed upon, and approved by the Department, and added 
to or deducted from the contract, by endorsement upon its 
back, as the case may be, before going into execution, or 
no allowance will be made for them by either party. 

MANNER OF MAUNG BIDS. 

In making bids for the above work, the Department 
« specially requires them to be made in detail — ^that is, by 

bills of parcels of each article and separate kind of work, 
to which the prices of such article and kind of work are 
to be affixed, respectively, and then comprised in one 
gross amount. 

OmcB OP THE Construction op Buiu^iNas, 

Treasury Department, September 6, 1855. 
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SPECIFICATIONS 
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TOLEDO, OHIO 
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SPECIFICATIONS 



BUILDING THE CUSTOM-HOUSE AND POST OFFICE 



TOLEDO, OHIO. 



Specifications for erecting a new custom-bouse, including accom- 
modations for a Post OflSce, at Toledo, Ohio, which is to be done 
(under the direction of a superintendent appointed by the Hon. Secre- 
tary of the Treasury, for that purpose) according to the following, 
enumerated, drawings, consisting of plans, elevations, sections, and 
working drawings, designed, and prepared at the Oflice of the Con- 
struction of Buildings, Treasury Department, and agreeably to such 
further drawings, and directions, in explanation thereof, as may, 
hereafter, from time to time, be furnished therefrom : 

DRAWINGS. 

No. 1. Plans of foundations and cellar, Drawing«. 

2. Plans of first and second stories. 

3. Front and end elevations. 

4. Longitudinal and transverse sections. 
6. Details of roof, &c. 

6. *' exterior, &c. 

7. '• " and interior, &c. 

8. " cornice, stairs, &c. 

9. " miscellaneous finishings. 

GENERAL DESCRIPTION OF THE WORKS. 

The building will front upon Madison street, its front Locution, 
line being ten (10) feet from said street, and its northwest 
end fifteen (16) fieet from St. Clair street. The entrance 
story floor will be three (3) feet above the sidewalk at 
the northwest corner of the lot. 

The premises on the northeast and northwest of the 
building must have a proper grade from the sidewalks 
up to the steps, and underpinning of the building to 
conform to the drawings ; and on the southeast and south- 
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west of the building, the lot must be properly graded from 
the ground line on the drawings in each direction from 
the building. 

On the sides and ends of the building, there will be 
sunk areas^ or skv-UghtSj to each cellar window, extending^ 
from the top of the grade of the ground down to the bot- 
tom of their sills. They will be covered with a suitable 
and substantial wrought iron grating, let into a rebate in a 
suitable curbstone which must surround them, and be 
there properly secured. 

The walls of these areas will be rubble-stone masonry 
twelve (12) inches thick, resting on a foundation eighteen 
(18) inches thick, which must go below the action of the 
frost. The top of the wall must be finished to receive the 
curbstones in a proper manner. The bottoms of the areas 
must be paved with brick, and each be provided with a 
small drain, to discharge, outside of the walls, into the 
ground, any water that may fall into them through the 
grating. 

The sidewalks of the streets, and the approaches to the 
building from it, must be paved either with the best hard 
paving brick, or stone flagging, laid to a curbstone of the 
best material and form to be obtained in the vicinity. 

The cellar walls must be constructed of proper cellar- 
wall stones, laid in courses, upon foundations of large stones 
laid in the most perfect manner, on a bed of concrete, (if 
required for its proper stability,) and otherwise fully 
Door and window bc of the largest sizc Convenient to be obtained, and those 
secured against any settlement. The window jambs, 
and heads in the cellar wall, must be rough-hammered 
to receive the window frames and sashes, as may be 
found to be best. The stones, for the foundations, should 
for the cellar walls should be of the best, and most 
proper size for the work. They should be bonded toge- 
ther in the strongest manner, full flushed with cement 
mortar, and well bedded in the same. 

The underpinning, the door sills, steps, &c., will be of 
the best quality of Hme stone found in the vicinity. 

The stone-work of the building must be well and prop- 
erly dressed with good surfaces, and arrises, the joints 
small, and well pointed, the beds, and builds full to the 
square, and perfect, and the whole to be left clean, and 
perfect on the completion of the building. 

The exterior of the building, above the underpinning, 
including the mouldings of the panels of the piers, and 
most of the cornier, will be constructed with best quality 
of brick-work, the outside facing being of selected face 
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brick, and the moulding brick made to conform to shape 
shown on the drawing. A part ot the cornice will be 
of iron, as shown by the drawing. 

The outside doors, their frames, circular caps, transom outside doors. 
and ornamental sash screen, the window sills, post, caps, &i° °^ "'"**^' 
&c., the bead of the window frames, and the window 
shutters and their frames, must be of iron. 

The floorings, of the whole building, are to be composed ^'®®"- 
of small segmental arches, of hard- burned brick-work, turned 
from wrought iron beams resting upon the exterior walls, 
and upon girders supported by ca^t iron columns, and 
by the said walls ; the whole covered with Uhj or hard 
pine flooring plank, or boards. The ceiling, of the upper ^^^iJ^^^ajoJ- 
story, must also be composed of iron beams, and brick 
arches, their haunches brought up with suitable material, 
so that there shall be a descent from, the centre of the 
building to the eaves, of not less than three (3) inches over 
each beam, and the whole covered with *' asphalt," to carry 
oflfany water that may percolate through the iron covering 
of the roof. The columns, resting upon square piers in 
the cellar with their stone foundations below the cellar 
paving, must extend from said piers up through the stories, 
and support their floors and ceilings. 

The thickness, of the brick- work, of the arches, must be 
the width of a brick. Proper scantling, furnished, and put 
in, by the carpenter, with such aid, as may be required, 
from the bricklayer, must be laid, and fastened on the 
brick- work, to receive the floor, and nail it to ; while, at the 
proper time, the bricklayer must fill in the haunches of the 
arches, and spaces between the scantling, up to a level with 
their top, with concrete of cement mortar, brickbats, 
coarse gravel, &c., and make it level and proper to re- 
ceive the floors of wood. In such floors as are to be 
covered with stone, or marble tile, the scantling must be 
left out. 

A flue, ior ventilation, is to be made from the upper part Ventilating flues, 
of each room throughout the building : they are to go up 
to the attic, and thence, be carried by wooden trunks to 
the chimney tops wiihout smoke flues, and through them 
to their tops, and must have an Arnott's ventilating register 
to each flue at its opening into the room. 

Wooden blocks must be walled in wherever required, iJJcksr^**^" 
to which to secure the jamb casings and other wood- work. 

The floor, of the cellar, must be paved, throughout, with ceiiar floor. 
the best paving brick, upon a bed of concrete 6 inches 
thick, in the very best manner. 
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The entrance hall, and vestibule to the post office, in the 
first story, and the vestibule to the custom-house and rooms 
in the second story, must be paved with the best quality 
2- inch marble, or German tile, laid in diagonal courses 
with cement mortar, in tesselated memner, with colors, 
dark and light, alternating. 

Open gutters must be constructed, leading from the eave 
conductors to the street gutters, as the superintendent may 
direct, to carry off the waste water from the premises. 

All the partitions in the building will be 11-inch hollow 
brick walls. On the delivery of the iron-work at the 
building, the mason must furnish the necessary rigging, 
staging, labor, and tools, not belonging to the iron-worker 
or blacksmith's trade, to put the same into its place, and 
do, and perform all the work necessary thereto, except 
what belongs to the gaid trades, being assisted therein by 
said tradesmen, who must in all cases do and perform 
all the work, properly pertaining to their respective trades, 
in said iron-woik, the mason being responsible for its 
proper insertion, and permanency in the building. 

The stairways, of the building, must be oiwrovght and 
cast iron- work, having a mahogany handrail, extending 
from the entrance story to the second one, and around the 
well-hole therein, and a proper sized iron handrail to the 
cellar stairs. There will also be a step ladder of wrought 
iron, to ascend from the second story to the roof through a 
scuttle therein. 

At the east and west corners of the building, in the rear 
part, there must be inserted in the outside walls, two cast 
iron eave conductors, y?re (5) inches in diameter, and kal/{i) 
an inch thick, extending from the eaves to the forementioned 
drains, to convey the water to them ; these pipes must be 
iully secured against the action of frost. 

The conductors must be put up in sections, with their 
proper eave pipes, turns, and elbows, as the work pro- 
gresses, and nave their joints well calked and secured 
with lead. 

On the rear of the premises, there must be constructed 
a suitable building ibr privies, &c., for the use of the 
building. The exterior and partition walls must be of 
brick, the floors of flagging stone, and the roof slated. It 
must contain 5 divisions, 3 by 4^ feet, with a passage in 
front of ihem S^vfeet wide, and be 10 feet high. It must 
be constructed with the necessary doors, windf)ws, seals, 
boxes, urinary sinks, ventilating flues, &c., required, and 
bo fully completed in the best manner. 



Digitized by 



Google 



DIGGING, GBADIlilG, ^. 

The necessary excavation for putting in the foundation, Excavation 
cellar walls, and all other works of a similar nature per- 
taining to the building, must be done promptly, and as 
directed by the superintendent. 

The spaces on each side of the foundation walls, and 
outside of the exterior cellar walls, must be filled in with 
proper earth, and thoroughly rammed throughout; the inside 
must l>e brought up to within 6 inches of the paving of 
the cellar, and properly prepared to receive the concrete 
l)ed, which must be laid on it, and the exterior, filled with 
proper earth, up to the proper grade line of the premises, 
as may hereafter be more definitely determined. 

All the surplus earth, and material, that may come out Removing earth 
of the cellar, and trenches, not required for the purpose of *"^''"*''*"*^* 
grading, must be carted away ; and all the rubbish that 
may accumulate during the progress of the work must be 
carted away, or deposited on the ground, and properly 
graded, as the superintendent may direct. On the com- 
pletion of the work, all the streets and grounds must be 
cleared up, and such disposition made of all the refuse 
materials as may be directed. 

STONECUTTER, MASON, AND BRICKLAYER'S WORK. 

The cement mortar must be composed of materials of Mortar, 
the best quality; the hydraulic cement be fresh burned, 
perfectly ground, securely put up, and kept dry until used i 
and the sand of suitable size for the various purposes, clean, 
and sharp gritted. The lime, for the lime mortar, must be 
fresh, and uood-bumedf and the sand of best quality, proper 
sized, and sharp gritted. 

When the above materials are wanted for use, they must 
be well, and properly mixed, for their several purposes, and 
thoroughly manipulated, as may be directed oy the super- 
intendent, and the mortar used in its most perfect state for 
the purposes required. 

The brick must all be of the best quality, firm in texture, Brick, 
bard-burned, and laid in the most solid manner. 

All the stone-work must be laid with full flushed joints. Manner ©flaying 
in cenient mortar, the joints raked out, to receive the point" 
ing^ while the mortar is sufficiently moist for the purpose, 
and the jmnling must be done when the work shall have 
become sufficiently dry to allow of its being properly 
performed. 
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The underpinnbg stones must be properly cramped, 
and anchored to one another, and also to the brick-work, 
by cramps, furnished by the iron-worker. They must be 
properly let into, and bedded in the stone, and secured 
with brimstone, in the best manner, by the mason. 

All the stone-work must be backed up with brick-work, 
in cement mortar, with a space of two (2) inches next to 
the inner course towards the cellar, which must be tied to 
the walls by headers» every fifth course, at intervals of two 
bricks. All the exterior brick walls of the building must 
be laid in lime mortar with a space of two inches next to 
the inner course of brick towards the rooms, which course 
must be tied to the walls by headers, every fifth course, 
at intervals of two bricks. Where heavy weights come on 
the exterior walls, the open space must be made solid, a 
sufficient distance around it, to ensure proper stability to 
receive the weight imposed ; and when a girder, or beam, 
rests on the wall, a cast iron wall plate, furnished by the 
iron-worker, of proper size and thickness, must be inserted 
under them. 

The fireplaces must be made with fire-brick, and 
have a marble mantel, (to be worth $20 each, exclusive of 
their setting,) and, if required, coal grates, (worth $16 each, 
exclusive of their setting,) with all the requisite fixtures, 
must be furnished, and properly set in each fireplace. 
The hearths must be best quality, fire-proof, stone for the 
purpose, twenty inches wide firom the face of the mantel, 
and five feet six inches long. 

There must be constructed in the cellar one furnace, 
of sufficient power and capacity to warm the entire 
building, furnished with the necessary cold-air trunks and 
tin hot-air flues, of proper and sufficient size, leading to 
all the rooms ; and, when necessary or required, they must 
be carried up through the antae. The whole to be finished 
complete, and put up in good working order, with all the 
Hot-air regirters. hot-air registers, &c. In the entrance story, 2 hot-air 
registers 16 by 19 inches, and 2 ditto 11 by 16 inches; 
and in the second story, 2 ditto 11 by 16 inches, and t 
ditto 16 by 19 inches : all which must be inserted in soap- 
stone frames. The walls, throughout the entire worK, 
must be carried up in regular, horizontal, courses, not ex- 
ceeding three (3) feet in height, unless otherwise directed 
by the superintendent. 

Suitable coal-slides, to lead to the cellar, must be con- 
structed, with proper covers, &c. 

The mason must give the price, per thousand^ for laying 
any extra brick-work required. 
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The contractors must furnish all the stone, brick, mortar, 
labor, staging, and all other materials incident to the stone- 
work, mason work, and bricklayer's work on the buildings; 
do and perform all the jobbing pertaining to the brick. Jobbing, 
stone, and mason's work, required in completing this build- 
ing, or its appurtenances, without any extra charge for the 
same ; and perform all the work in the best manner, to the 
acceptance of the superintendent. 

IRON-WORK. 

There will be furnished by the Treasury Department, Beams and 
wrought iron beams and girders^ for the floors, ceilings, and '^"^**^'^' 
roof, together with the cramps necessary lor the proper se- 
curing of the beams, and girders together, and to the walls 
of the building, as shown in detail drawings. They will 
be delivered, upon a suitable wharf, at Toledo, by the 
Department, and, by the contractor, taken thence, and put 
into the building. 

The iron-worker must furnish all the other iron-work re- iSe?hw^work. 
quired for the building. All that is mentioned in these spe- 
cifications, as to be furnished to the other mechanics on 
the building, and by them to be inserted in the buildmg as 
it progresses, must be furnished to them promptly, as it is 
wanted for use ; and any delay from want of seasonable 
delivery shall subject the contractor to a deduction of twice 
its value from his compensation for work performed and 
materials furnished. 

There wiU be in the entrance story two (2) square antae Antw. 
ten (10) inches square and five-eighths (f) of an inch thick, 
and six (6) round columns twelve (12) inches at their 
base, and ten (10) inches at their necks, and five-eighths 
(I) of an inch thick. In the second story there will be 
three (3) square antae and five (5) round columns of the 
same size and thickness as those in the entrance story. 

All the above will have capitals and bases, as shown on 
the drawings. (Vide "detail" drawings.) 

The window-shutter casings are to be of cast iron, but ^^"^°^- 
the shutters must be of wrought iron, properly hung to 
the frames, having suitable fastenings, &c., complete. The 
outside doors must also be constructed of wrought iron, 
properly hung to the cast iron frames, as shown on the 
drawings, having suitable locks, knobs, bolts, &c., com- 
plete. (See detail drawings.) 

The antaes must be cast perfectly true, and straight, or Ante cast true, 
their surfaces planed, or turned to make them so ; all the 
bearing joints, antae, girders, beams, window frames, &c., 
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must be turned, planed, or fitted perfectly true to each 
other ; all the grooves for receiving doors, shutters, &c., 
must be planed true and straight. 

The iron-worker must filrnish, construct, and put up, 
with such assistance as the mason should give in his part 
Stairways of the work, the stairs, of wrought and cast iron, from 

the cellar to the floor of the second story. The steps and 
risers must be not less than f thick, properly moulded, 
wrought, and corrugated, and securely fastened to the 
brick walls, having properly-moulded balusters secured to 
the steps by nuts and screws, and supporting a mahogany 
rail, above the cellar, to be put on by me carpenter. 
(See detail drawings.) 

He must construct and put up a galvanized, corrugated, 
iron roof upon a proper iron frame, supported upon the iron 
beams of the ceiling of the upper story, and properly 
secured to them, and to the walls of the building. It must 
have suitable eave gutters, scuttle, &c., complete, moulded 
and fitted as per detail drawings. He must also furnish 
and set in place, cast iron thresholds to all the interior 
doors. 

He must furnish all the dowels, cramps, ties, bars, truss- 
rods, stirrups, bolts, and other iron-work, necessary to 
give permanency, and stability to the building, of the best 
American iron, and as they may be wanted for use ; and 
any delay, from want of delivery, shall subject the con- 
tractor to a deduction of twice its value from his compen- 
sation for work performed, and materials furnished. He 
must do, and perform all the blacksmith and iron-worker's 
Jobbing. jobbing on the building, furnishing tools, labor, and all 

materials for the above work, to the full satisfaction of the 
superintendent. 
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All the lumber must be of the best quality, free from 
unsound knots, shakes, or rots, well and thoroughly sea- 
soned, (by kiln drying when necessary,) and proper for 
the various purposes, and uses for which it is destined. 

The joist, or scantling, must be spruce or white pine; the 
floor boards f-inch heart, hard pine, not more than 6 inches 
in width ; the doors, and other inside finishings, and window 
frames, must be first quality white, or spruce pine ; and 
the stair-rails, best quality of mahogany for the purpose. 

The floors of all the stories must be | inch thick, milled, 
jointed, and matched, not over 6 inches wide, laid on 
scantling 3 by 4 inches, fastened to the brick-work in a 
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thorough manner, with the spaces between them filled 
Tvith cement concrete by the mason, same as the haunches 
of the arches, and brought up level with their tops. The 
scantlings must be not more than ] 6 inches apart, from cen- 
tre to centre, and the floors blind-nailed, each board to 
each joist, or scantling. All the ceilings, and other parts of 
the building requiring it, must be furred, and properly pre- 
pared, for lathing and plastering. 

The sash of the exterior of the building must be of while 
pine, properly hung with weights, and securely and 
properly fastened. The sash for the interior must be of 
the same material, and such as require weights and fast- 
ings are to have them, and the restmay be fastened securely 
and permanently in their places. 

The doors must be finished as per drawings, being | doow. 
inch thick, properly panelled throughout the building, 
panels sunk on both sides with moulded slips, &c. ; hung 
to the jambs by 3 best cast iron butt hinges, 4 by 4J inches, 
w^ith l^-inch screws, and have best 3-tumbler mortice locks, 
(of E. Robinson's make,) best porcelain knobs, and bronzed 
trimmings. 

The entrance story, to be used for the post office, must po«t office fit- 
be fitted up with glazed windows, pine sash, and letter '*"**'• 
boxes with openings, for delivery of letters, &c., as the 
superintendent may direct. (Vide detail drawings.) 

The custom-house room must be fitted up with suitable Finish of custom- 
counters, and their appendages, of mahogany, (proper for 
the business of the department.) The above includes suit- 
able drawers and cupboards, under the counter ; but no 
desks, nor fixtures upon it 
f There must be constructed a fly door to the custom- Fiy door, 
house rooms, the frames | thick, light panels, covered with 
baize, hung with 4 by 4-inch butt hinges, and furnished 
with knobs, springs, &c., complete. 

He must also construct the wood-work for the privies' 
I building in the yard heretofore mentioned, 
r The mahogany stair-rail will be 2i by 4 inches, wrought 
f to pattern in best manner. 

He must construct all the centres for the arches, trim- centres, 
mers, &c.; furnish, and put on, proper guards, and casings casingstone- 
to the cut stone-work, to ensure it against damage while work, 
the work is going on, and be responsible for any damage 
that may occur to it from neglect of such precaution ; con- 
struct, and put up all the necessary ventilating trunks; 
fully construct, and complete all the other carpenter and 
joiner's work on the building, and do all the jobbing, &c., Jobwng. 
required of the carpenter, and joiner, furnishing all the 
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materials, and executing the whole work in a faithful, and 
workmanlike manner, to the acceptance of the superin- 
tendent. 

PLASTERING, STUCCO-WORK, ETC. 

All the ceilings must be lathed, and plastered in three 
coats, and finished in stucco ; all the bnck walls must be 
the plastered with two coats, and, when required, divided off 
into ashlar, colored in imitation of granite, and left coarse- 
finished with the float in the best manner, so as to prevent 
defacement, and the condensation of moisture ; and, also, 
plaster the walls and ceilings of the privies in a proper 
manner, leaving the walls rough as above. AH the 
rooms must have a moulding, in the angles at the ceiling, 
as represented on the drawings. 

All of the materials must be of the very best quality for 
the purpose, and all the work, including the necessary 
jobbing, must be executed in the most workmanlike man- 
ner, to the acceptance of the superintendent. 



Glazing 



Exterior 

work. 



PAINTING AND GLAZING. 

All the glazing must be done with the best quality of 
American crown glass, well bedded back, puttied, and left 
clean, and perfect on the completion of the work. 

The number of lights, sizes, &c., as indicated on the 
drawings. 

All the exterior iron- work of the building must be 
painted four coats of best quality New Jersey zinc paint, 
sanded in two coats, except roof, and finished in imitation of 
granite. 
Inside iron-work. All the interior iron-work must have four coats of the 
above zinc paint, finished in imitation of bronze, or other- 
wise, as may be directed, and have two coats of varnish. 

All the wood-work, except the floors and mahogany 
work, usually painted in such buildings, must be painted 
three coats pure white lead, properly toned, and pure lin- 
seed oil, and grained in oil colors in imitation of woods, or 
marble, as may be directed by the superintendent. 

All the graining must have two coats of best copal 
varnish, and the mahogany- work, coats sufficient to give it 
proper body, and be polished in the best manner. 

AH the floors must be oiled in the most thorough man- 
ner, and, if thought necessary, varnished with one coat. 

The painter must also paint the wood-work of the 
privies in a proper manner, and glaze the windows. 
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GENERAL CONDITIONS. 

All the work must be done in the best and most work- Manner of exe- 

,., ^ J • ^ ^ • 1 cuting the work. 

manlike msmner, of proper, and appropriate matenal, ac- 
cording to the plans herein before cited, and the foregoing 
specifications ; and every thing necessary to the proper, 
and complete execution of said plans must be done and 
finished, whether the same may have been, herein, speci- 
fied or not; and all such necessary work, or materials, work and mat^ 

, . , ' , , /» 1 • 1 • r» • rial not specified. 

^^vhich may not have been set forth in these specifications, 
must be done, and materials furnished, in a manner corre- 
sponding with the rest of the work, as well, and as faith- 
fully, as though the same were herein particularly de- 
scribed and provided for. 

Every part of the building must be executed under the To be done under 
supervision of the forementioned superintendent, and be ■»p«""*«»'*®"*- 
sumect to his entire approval ; and, in case any omissions, 
adaitions, or alterations of the plans may be required by 
the Treasury Department during the progress of the work, 
the same shall be acceded to by the contractor, or con- 
tractors, and carried into effect, without in any way vio- 
lating, or vitiating any contract which may have been made 
for work, or material ; and all such omissions, additions, omissions, addi- 
or alterations shall be estimated for, and the value thereof tions! "* *"' 
agreed upon, and approved by the Department, and added 
to, or deducted from, the contract, by endorsement upon 
its back, as the case may be, before going into execution, 
or no allowance will be made for them by either party. 

MANNER OF MAKING BIDS. 

In making bids for the above work, the Department spe- 
cially requires them to be made in detail — that is, by bills 
of parcels of each article and separate kind of work, to 
* which the prices of such article and kind of work are to 
be aflSxed, respectively, and then comprised in one gross 
amount. 

Office of the Construction of Buildxngs, 

Treasury Department ^ August 7, 1S65. 
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SPECIFICATIONS 

I FOR 

BUILDING THE CUSTOM-HOUSE AT WHEELING, VA., 



ACCOMMODATIONS FOR A POST OFFICE AND UNITED STATES COURT iRxWl. 



Specifications for erecting a new custom-house at Wheeling, Va., 
including accommodations for a post office, and United States court 
room, which is to be done (under the direction of a superintendent 
appointed by the Hon. Secretary of the Treasury, for that purpose) 
according to the following, enumerated, drawings, consisting of plans, 
elevations, sections, and working drawings, designed, and prepared 
at the Office of the Construction of Buildings, Treasury Department, 
and agreeably to such further drawings, and directions, in explanation 
thereof, as may, hereafter, from time to time, be furnished therefrom : 

DRAWINGS. 

No. 1. Plans of foundations, cellar, and entrance story. Drawaigi. 

2. Plans of second and third stories. 

3. Front and end elevations. 

4. Longitudinal and transverse sections. 

5. Drawing and details of roof. 

6. " " " exterior. 

7. " " •' interior. 

8. " " " windows and doors. 

9. " " ** miscellaneous finishings. 

GENERAL DESCRIPTION OF THE WORKS. 

The building will fi*ont upon Market street, its front line Location, 
being ten (10) feet from said street, and its south end 
twenty-two (22) feet from John street. The entrance 
story floor will be five (6) feet above the inside line of the 
sidewalk at the intersection of said streets. The premises 
must have a proper grade up to the building from the side- 
walk; and the steps and underpinning of the building 
must be made to conform to said grade — the first in their 
number, and the last in its height, instead of (in that 
respect) conforming to the drawings. The steps, at the 
south end, must also have suitable iron handrails and j 
balusters, if required. ^ ^ ^ ^^ — ^8^^ 
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On the sides and ends of the building, there will be sunk 
areds, or s/cy4ights, to each cellar window, extending from 
the top of the sidewalk or paving down to the bottom of 
their sills. They will be covered with a suitable and sub- 
stantial wrought iron grating, let into a rebate in a suitable 
curbstone which must surround them, and be there prop- 
erly secured. 

The walls of these areas will be rough-coursed ashlar, 
twelve (12) inches thick, resting on a foundation eighteen 
(18) inches thick, which must go below the action of the 
frost. The top of the wall must be finished to receive the 
curbstones in a proper manner. The bottoms of the areas 
must be paved with brick, and each be provided with a 
small drain, to discharge, outside of the walls, into the 
ground, any water that may fall into them through the 
grating. 

The sidewalks of the two streets, together with 60 feet 
in width on the front, and two spaces, each 14 feet wide, at 
the south end, from the sidewalks to the building, must be 
paved either with the best hard paving brick, or stone flag- 
ging, laid to a curbstone of the best material and form to 
be obtained in the vicinity. 

A brick wall will divide the post office packing room 
from the fuel and furnace room, and the post office wash 
room, in the cellar, and iron stairwajs must come down 
from the entrance story into each of the first two rooms. 

The cellar walls must be constructed of proper cellar- 
wall stones, laid in courses, upon foundations of large stones 
laid in the most perfect manner, on a bed of concrete, (if 
required for its proper stability,) and otherwise fully se- 
cured against any settlement. The window, and door jambs, 
and heads in the cellar waU, must be rough-hammered, 
and rebated to receive the window frames, and sashes, 
and the doors, or doors and frames, as may be found to be 
best. The stones, for the foundations, should be of the 
largest size convenient to be obtained, and those for the 
cellar walls should be of the best, and most proper size for 
the work. They should be bonded together in the strong- 
est manner, full flushed with cement mortar, and well 
bedded in the same. The cellar will be one foot six 
inches deeper than represented on the lithographic section 
and the wmdows will be one foot six inches longer than 
there laid down. 

The entire exterior of the building will be faced with 
the best quality of Wheeling sand stone to be obtained in 
the vicinity, including the door and window dressings, the 
belt courses, cornice, &c. The stone- work of the building 
must be well and properly dressed, with good surfaces, 
and arrises, the joints small, and well pointed, the beds and 
builds full to the square, and perfect, and the whole to be 
left clean, and nerfect. on the comnletion of thp. hnildinor. 



The outside doors, and the bead of the widow frames, SSdo^ ^^^8 
and the window shutters and their frames, must be of iron- *-«• 

The floorings, of the whole building, are to be composed ^^oon, 
of small segmental arches, of hard- burned brick- work, turned 
from wrought iron beams resting upon the exterior walls, 
and upon girders supported by cast iron columns, and 
by the said walls ; the whole covered with tile^ or southern 
pme flooring plank, or boards. The ceiling, of the upper upper*tory. 
story, must also be composed of iron beams, and brick 
arches, their haunches brought up with suitable material, 
so that there shall be a descent from the centre of the 
building to the eaves, of not less than five (5) inches over 
each beam, and the whole covered with " asphalt," to carry 
off'any water that may percolate through the iron covering 
of the roof. The cast-iron strutts of the roof must be set in 
their place, and secured to the beams ; the arches of the 
above ceiUng must be built in and the " asphalt" put on 
and finished before the corrugated iron of the roof is put 
on and secured to its frame of purlines. The columns of 
the cellar must have suitable cast iron shoes to rest upon 
suitable foundations laid below the cellar paving equal to 
sustaining the weight coming upon them, and suitable cast 
iron connecting pieces one inch thick in part forming the 
abaces of the capitals of the columns extending up to the 
bases and bottom of the columns and antse of the entrance 
story which rests on them. These connecting pieces sup- 
port the girders of the entrance story floor and have suitable 
openings in them to receive the hot-air pipes from the fur- 
naces. There will be connecting pieces of cast iron, one 
inch thick, between the columns and antae of the first and 
second stories and the second and third ones, which will 
support the girders ot these stories, and where necessary 
have suitable openings in them from which the hot-air 
pipes can be brought out to the registers of each room. 
The girders of the ceihng of the upper story will rest 
immediately upon the capitals of the columns. 

The thickness, of the brick- work, of the arches, must be 
the width of a brick. Proper scantling, furnished, and put 
in, by the carpenter, with such aid, as may be required, 
from the bricklayer, must be laid, and fastened on the 
brick- work, to receive the floor, and nail it to ; while, at the 
proper time, the bricklayer must fill in the haunches of the 
arches, and spaces between the scantling, up to a level with 
their top, with concrete of cement mortar, brickbats, 
coarse gravel, &c., and make it level and proper to re- 
ceive the floors of wood. In such floors as are to be 
covered with stone, or marble tile, the scantling must be 
left; out. 

A flue, for ventilation, is to be made from the upper part vcnuiating flue«. 
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of each room throughout the building : they are to go up 
to the attic, and thence, be carried by wooden trunks to 
the chimney tops without smoke flues, and through them 
to their tops. They must have an Amott's ventilating 
register at their openings into the room, or some other 
equally appropriate register for the purpose, to each flue. 

Wooden blocks must be walled in wherever required, 
to which to secure the jamb casings and other wood- 
work. 

The floor, t)f the fuel and furnace room and wash room 
in the cellar, must be paved, throughout, with the best 
paving brick, upon a bed of concrete 6 inches thick, in the 
very best manner, with stone inside doorsills to all the 
cellar doors. The post office packing room in the cellar 
must have a suitable wooden floor upon the above thick- 
ness of concrete. 

The entrance hall, and vestibule to the post oflSce, in 
the first story, the vestibule and entrance to the custom- 
house and rooms, in the second story, and the vestibules 
and passages to the court room and its offices, in the third 
and half stories, must be paved with the best quality of 
Minton, Hollins & Go's plain ornamental pavement, of 
three or more colors, laid in the best manner, as may be 
directed by the superintendent. 

A sewer, eighteen (18) inches in diameter, must be con- 
structed to the nearest city sewer, or to the river, (agree- 
ably to the municipal laws and regulations of the city of 
Wheeling,) through which the soil from the water-closets, 
&c., and the waste water from the premises, can be dis- 
charged. 

Drains must be constructed, leading from the eave con- 
ductors, to the soil pipes of the water-closets and sinks, to 
the above sewer, as may be directed by the superintendent. 
They are to be 10-inch, interior diameter, barrel drains of 
4-inch brick-work, laid in cement. They must be tho- 
roughly plastered throughout on their inside, and where 
they go through the foundations be constructed in connex- 
ion with them, and fully secured against frost. 

All the partitions in the building will be 9 and 11-inch 
hollow brick walls. On the delivery of the iron-work at 
the building, the mason must furnish the necessary rigging, 
staging, labor, and tools, not belonging to the iron-worker 
or blacksmith's trade, to put the same into its place, and 
do, and perform all the work necessary thereto^ except 
what belongs to the said trades, being assisted therein by 
said tradesmen, who must in all cases do and perfoira 
all the work, properly pertaining to their respective trades, 
in said iron-work, the mason being responsible for its 
proper insertion, and permanency in the building. 
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The upper story, at the north end, must be divided into Hajfitorieiatrear 
two stories by the insertion of an intermediate flooring, 
shown only on the longitudinal section, the upper one to be 
fiiUy lighted and ventilated by sky- lights on roof, not shown 
on the drawings. The plan and finish of the upper rooms 
must be similar to those under them, as shown on drawing 
No. 4. 

The stairways, to the building, must be oftorovght and sujm. 
cast iron-work, with a mahogany handrail, in two flights, 
extending from the entrance story to the upper, and upper 
half story. Where the stairs cross the windows at the 
ends, they will have rail, balusters, and string similar to 
the well-hole side of the stairs, and the windows will be 
finished without iron shutters. From the upper half story 
to the roof, there must be constructed an enclosed flight 
of stairs, three (3) feet wide, with small iron handrail as 
directed by the superintendent, (but not shown on the draw- 
ings,) by which the roof may be approached for any pur- 
pose. The cellar stairs must be of iron, (as above,) and 
with proper sized iron handrail. 

There must be two (2) water-closets in the third story, watcr-ciMeu. 
and two others over them ; all of which must be furnished 
with proper and necessary spring seals, bowls, traps, urine 
sinks, &c., complete ; also with tanks, and cisterns, capable 
of holding, on an average, two hundred (200) gallons of 
water, to each closet, placed immediately over them, and 
receiving their supplies from the cisterns or well on the 
premises. All their main and supply pipes, &c., must be 
inserted in the brick-work as it goes up, and be fully 
secured against the action of the frost, and a channel left 
to receive the soil pipe, which, when put in, must also be 
fully guarded and secured against the action of the frost. 

On the rear side of the building, near the corners, there Leaders or con- 
must be put up and secured in a proper manner, two **"*^'**"- 
suitable tmned copper leaders, or conductors, from the 
eaves to the forementioned drains, four inches square, to 
convey the water from the roof to them. 

There must be another water conductor, of cast iron, ^/*°J^^' eaverto 
half (^) an inch thick and ^Arcc (3) inches in diameter, from water-ciosei cia- 
the eaves to the cisterns of the water-closets in the upper 
stories, for use in warm weather, with the necessary ap- 
paratus to close it during cold weather. This must be put 
up in the proper state of the works with its elbows, turns, 
&c., and have its joints well secured with lead, &c. 

At a suitable position on the premises, there must be cisterns, 
sunk one or more cisterns, of brick-work in hydraulic ce- 
ment mortar, and thoroughly plastered upon their inside 
with same kind of mortar, to receive the rain water of the 
roof, and to supply the reservoir with water for all pur- 
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poses. They must have attached to them a suitable and 
efficient filtering apparatus, equal to fully purifying the 
water before it goes into the cisterns. They must hold 
20,000 gallons in the aggregate, and have suitable iron 
pipes, laid below the action of the frost, extending from 
the eave conductors to the filterers. These cisterns must 
be arched over so as to sustain any weight that may 
come upon them, and at the crown of the arch have a man-' 
hole covered with a suitable stone slab. If found advisa- 
ble, an artesian well will be substituted for the above cis- 
tern or cisterns on the premises, by order of the Treasury 
Department. 

From the above cisterns or artesian well proper supply 
pipes ^ust be extended to all parts of the building, and a 
suitable and approved forcing pump, of a sufficient power, 
and capacity to, properly, distribute the water, as above, 
must be placed, ancl secured in the most convenient loca- 
tion on the premises. 

On the rear of the premises, there must be constructed 
a suitable building for privies, &c., for the use of the 
building. The exterior and partition walls must be of 
brick, the floors of flagging stone, and the roof slated. It 
must contain 10 divisions, 3 by 4 J feet, with a passage in 
front of ihem 3 J feet wide, and be 10 feet high. It must 
be constructed with the necessary doors, windows, seats, 
boxes, urinary sinks, ventilating flues, &c., required, and 
be fully completed in the best manner. 

DIGGING, GRADING, i&c. 

The necessary excavation for putting in the foundation, 
cellar walls, and all other works of a similar nature per- 
taining to the building, must be done promptly, ana as 
directed by the superintendent. 

The spaces on each side of the foundation walls, aud 
outside of the exterior cellar walls, must be filled in with 
proper earth, and thoroughly rammed throughout; the 
inside must be brought up to within 6 inches of the paving 
of the cellar, and properly prepared to receive the concrete 
bed, which must be laid on it, and the exterior, filled with 
proper earth, up to the proper grade line of the premises, 
as may hereafter be more definitely determined. 
Removing earth AH the surplus earth, and material, that may come out of 
the cellar, and trenches, not required for the purpose of grad- 
ing, must be carted away ; and all the rubbish that may 
accumulate during the progress of the work must be carted 
away, or deposited on the ground, and properly graded, 
as the superintendent may direct. On tne completion of 
the work, all the streets and grounds must be cleared up, 
and such disposition made of all the refuse materials as 
may be directed. 
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STONECUTTER, MASON, AND BRICKLAYER'S WORK. 

The cement mortar must be composed of materials of Mortar. 
the best quality; the hydraulic cement be fresh burned, 
perfectly ground, securely put up, and kept dry until used ; 
and the sand of suitable size for the various purposes, clean 
and sharp-gritted. The lime, for the lime mortar, must be 
fresh, and wood-burned^ and the sand of best quality, proper 
sized, and sharp-gritted. 

. When the above materials are wanted for use, they must 
,5e well, and properly mixed, for their several purposes, and 
thoroughly manipulated, as may be directed by the super- 
intendent, and the mortar used in its most perfect state for 
the purposes required. 

The brick must all be of the best quality, firm in texture, Brick, 
hard-burned, and laid in the most solid manner. 

The bidder must furnish to the Treasury Department a stone, 
sample of the stone which he proposes to put into the exte- 
rior of the building. It rnust be a cube of six (6) inches 
square on each face, and five of its six faces wrought in '^'^^^^^k* 
the several manners of working the stone in the vicinity, 
and the sixth face left as a spUt, rough surface,with half 
of an inch at each edge, tooled or chiselled straight and 
true. 

All the stone-work must be laid with full flushed joints. Manner of laying 
in cement mortar, the joints raked out, to receive the point- 
ings while the mortar is sufficiently moist for the purpose, 
and the poivting must be done when the work shall have 
become sufficiently dry to allow of its being properly per- 
formed. 

Three-quarters of the ashlar of the first story must be Thicknesaoe. 
fourteen (14) inches thick from its face, and the other quar- '"*''*'• 
ter as.headers and binders, from eighteen (18) to twenty 
(20) inches thick. In the second story, three-quarters of 
the ashlar must be ten (LO) inches thick, and one-fourth as 
headers and binders, from fourteen (14) to eighteen (18). 
inches thick. In the third story, three-fourths of the ashlar 
nine (9) inches, and the residue, as headers and binders, 
from thirteen (13) to seventeen (17) inches thick. 

The piers, of the doorways, provided they can be so ob- Doorway picnr. 
tained, must be in three blocks, the base being one, the shaft 
another, and the capital the third. The stones, composing Bed of stone to, 
the window, and door dressings, the belt courses, and cornice, *^**™**^®» ^^ 
must have proper beds, and be of sufficient width^to ensure 
permanency in the construction, and safety in setting, and 
securing them in their places. All the stone must be 
properly cramped, and anchored to one another, and also Oraniped an<L. 
to the brick-work, by cramps, furnished by the iron- worker. """**""'"'* 
They must be properly let into, and imbedded in the stone, 
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and secured with brimstone, in the best manner by the 
mason. 

All the stone-work must be backed up with brick-work 
in cement mortar, with a space of two (2) inches next to 
the inner course towards the rooms, which must be tied to 
the walls by headers, every fifth course, at intervals of two 
bricks. Where heavy weights come on the exterior walls, 
the open space must be made solid, a sufficient distance 
around it, to ensure proper stability to receive the weight 
imposed ; and when a girder, or beam, rests on the wall, 
a cast iron wall plate, furnished by the iron-worker, of 
proper size and thickness, must be inserted under them. 

The fireplaces must be made with fire-brick, and 
have a marble mantel, (to be worth $30 each, exclusive of 
their setting,) and, if required, coal grates, (worth $15 each, 
exclusive of their setting,) with all the requisite fixtures, 
must be furnished, and properly set in each fireplace. 
The hearths must be best quality, fire-proof, stone for the 
purpose, twenty inches wide from the base of the mantel, 
and five feet six inches long. 

There must be constructed in the cellar one or two 
furnaces (as may be thought best) of sufficient power and 
capacity to warm the entire building, furnished with the 
necessary cold-air trunks and tin hot-air flues, of proper 
and sufficient size, leading to all the rooms; and, when 
necessary or required, they must be carried up through 
the columns, antae, chimney, &c. The whole to be finished 
complete, and put up in good working order, with all the 
hot-air registers, &c. In the entrance story, 5 hot-air regis- 
ters 15 by 19 inches ; in the second story, 2 ditto 15 by 
19 inches, and 4 ditto 11 by 15 inches ; in the third story, 
2 ditto 15 by 19 inches, and 4 ditto 11 by 15 ; and in the 
half-story, 2 ditto 11 by lf> inches: all which must be 
inserted in soapstone frames- The walls, throughout the 
entire work, must be carried up in regular, horizontal, 
courses, not exceeding three (3) feet in height, unless other- 
wise directed by the superintendent. 

Suitable coal-slides, to lead to the cellar, must be con- 
structed, with the proper covers, &c. 

The masons must give the price, per thousand, for lay- 
ing any extra brick-work required. 

The contractors must furnish all the stone, brick, mortar, 
labor, staging, and all other materials incident to the stone- 
work, mason's work, and bricklayer's work on the build- 
ings; do and perform all the jobbing pertaining to the 
brick, stone, and mason's work, required in completing this 
building or its appurtenances, without any extra charge for 
the same ; and perform all the work in the best manner, 
to the acceptance of the superintendent. 
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IRON-WORK. 

There will be the following beams and girders in the Beams and 
floors and ceilings of the building, viz : *"^^*"* 

163 beams, 20 teet 9 inches long* 
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3 " 7 ** 3 " 

The Treasury Department have purchased the above, 
and which will be delivered to the contractor at Trenton 
Iron Works, Trenton, New Jersey, at their net cost of 5i 
cents per pound for the beams, and 7 cents per pound for 
the girders, which will be deducted from the amount of 
his contract as pay for them. 

The iron- worker must furnish all the iron- work required t© Airnish aii 
for the building. AU that is mentioned in these specifi- o^*'»'^«»-^'*>^'^- 
cations, as to be furnished to the other mechanics on the 
building, and by them to be inserted in the building, as it 
progresses, must be furnished to them promptly, as it is 
wanted for use ; and any delay from want of seasonable 
delivery shall subject the contractor to a deduction of twice 
its value from his compensation for work performed and 
materials furnished. 

There will be in the cellar twelve (12) round columns, Anie, 
sixteen (16) inches at their base, and fourteen (14) at their 
necks, and three-fourths (f ) of an inch thick. In the en* 
trance story there will be eleven (11) square antae; in the 
second story, eight (8), and four (4) in the third story, 
twelve (12) inches square and three-quarters (f) of an inch 
thick. In the entrance story there will be nine (9) round 
columns, and in the third, four (4), fourteen (14) inches ooiumns. 
diameter at their bases and twelve (12) inches at their v 
necks, and three-fourths (f) inch thick. All the above 
will have capitals and bases, as shown on the drawings, 
and must be fitted with the most perfect bearing surface 
at their connection with their shoes, bases, capitals, ficc, 
(Vide ** detail" drawings.) 

All the windows of the building, including those in the windows. ' 
cellar, must have iron shutters, except those windows 
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where the stairs may interfere with their working, and 
these last must be properly secured by a grating, as may 
be ordered. The window-shutter casings are to be of cast 
iron, but the shutters must be of wrought iron, properly 
hung to the frames, having suitable fastenings, &c., com- 
plete. The outside doors must also be constructed of 
wrought iron, properly hung to the frames, or to the stone 
jambs, as shown on the drawings, having suitable locks, 
knobs, bolts, &c., complete. (See detail drawing No. 8 ) 

The antaes must be cast perfectly true, and straight, or 
their surfaces planed, or turned to make them so ; all the 
bearing joints, antae, girders, beams, window frames, &c., 
must be turned, planed, or fitted perfectly true to each 
other ; all the grooves for receiving doors, sash, shutters, 
&c., must be planed true and straight. 

The iron-worker must furnish, construct, and put up, 
with such assistance as the mason should give in his part 
of the work, the stairs, as before specified. They must 
be properly supported by strings, brackets, and other 
necessary appendages, and have properly fitted skirtings. 
The upper steps and their noosings will continue around 
the several landings to receive the balusters which will be 
secured tcj^them as to the other steps — and the facing of 
the well bole will be of iron and extend down so as to 
receive the plastering of the ceiling below. The steps and 
risers must be not less than f thick, properly moulded, 
wrought, and corrugated, and securely fastened to the 
brick walls, having properly moulded balusters secured to 
the steps by nuts, and screws, and supporting a mahogany 
rail, to be put on by the carpenter. (See detail drawing 
No. 9.) 

He must construct and put up a corrugated iron roof, 
of No. 22 galvanized sheet iron, upon a proper iron frame, 
supported upon the iron beams of the ceiling, of the upper 
story, and properly secured to them, and to the walls of 
the building. At the head of the stairs to the roof he must 
construct in it a suitable sized scuttle with hangings and 
fastenings complete. He must put up suitable eave 
gutters, of No. 16 galvanized sheet iron, complete, moulded 
and fitted as per detail drawing No. 5. He must also 
furnish and set in place, cast iron thresholds to all the 
interior doors. 

He must furnish all the dowels cramps, ties, bars, truss- 
rods, stirrups, bolts, and other iron-work, necessary to 
give permanency and stability to the building, of the best 
American iron, and as they may be wanted for use. He 
must do and perform all the blacksmith and iron-worker's 
jobbing on the building, furnishing tools, labor, and all ma- 
terials for the above work, to the full satisfaction of the 
superintendent. ^ , 
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CARPENTER, >ND JOINER'S WORK, LUMBER, ETC. 

All the lumber must be of the best quality, free from Lumber, 
unsound knots, shakes, or rots, well and thoroughly sea- 
soned, (by kiln-drying when necessary,) and proper for the 
various purposes, and uses for which it is destined. 

The joists, or scantling, must be spruce or white pine ; scantung. 
the floor boards |-inch heart, hard pine, not more than 5 
inches in width ; the doors, and other inside finishings, and FiniPhings. 
window frames, must be first quality white or spruce pine ; 
and the stair-rails, and the newels, and rails, of the court- stair-raiis. 
room, best quality of mahogany for the purpose. 

The floors of all the stories must be |-inch thick, milled, ^^oon. 
jointed, and matched, not over 6 inches wide, laid on 
scantling 3 by 4 inches, fastened to the brick-work in a 
thorough manner, with the spaces between them filled 
with cement concrete by the mason, same as the haunches 
of the arches, and brought up level with their tops. The 
scantlings must be not more than 16 inches apart, from 
centre to centre, and the floors blind- nailed, each bogwd to 
each joist or scantling. All the ceilings, and other parts of 
the building requiring it, must be furred, and properly pre- 
pared, for lathing and plastering. 

The sash of the exterior of the building must be of black 
. walnut, properly hung with weights, and securely and pro- 
perly fastened. The sash for the interior must be of the 
same material, and such as require weights and fastenings 
are to have them, and the rest may be fastened securely 
and permanently in their places. 

The doors must be finished as per drawings, being | Doors, 
inch thick, properly panelled throughout the building, 
panels sunk on both sides with moulded slips, &c. ; hung 
to the jambs by 3 best cast iron butt hinges, 4 by 4J inches, 
with If -inch screws, and have best 3- tumbler mortice locks, 
(of E. Robinson's make,) best porcelain knobs, and bronzed 
trimmings; the water-closet doors may be but f inch thick. ^ 

The entrance story, to be used for the post office, must Post office 
be fitted up with glazed windows, with iron sash, and **^°^* 
wooden letter boxes between the iron antae, with openings, 
&c., as per detail drawing No. 9, for delivery of letters, as 
the superintendent may direct. 

The custom-house room must be fitted up with suitable Fmwh of ci^mm- 
counters, and their appendages, of mahogany, (proper for v^^^® f*»*»"*- 
the business of the department.) The above includes suit- 
able drawers and cupboards, under the counter ; but no 
desks, nor fixtures upon it. The walls of the court room 
must be panelled to the height of six (6) feet from the level 
of the floor of the bar; finished at the base with a skirting, 
and at the top with an impost moulding, as per detail 
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The court room must be fitted with its railings, 2J by 
3J inches, and newels 6 inches in diameter, and of proper 
heights; its judge's seat, desk, &c.; its clerk, and marshal's 
seat, desk, &c.; its dock, witnesses' stand, spectators' 
seats, ifcc. The desks, rails, &c., must be of proper quality 
of mahogany. The judge's seat must be raised 3 risers of 
8 inches, the clerk's one riser of 8 inches, and the jury, 
witness, and spectators' seats must rise three inches, at 
least, to each seat, as they retire from the bar. 

There must be constructed fly doors to the court and 
custom-house rooms, the frames f thick, light panels, cov- 
ered with baize, hung with 4 by 4-inch butt ninges, and 
furnished with knobs, springs, &c., complete. 

He must construct all the wood-work, and carpenter's 
work of the water-closets, &c., the seats of which must 
be of mahogany, and the reservoirs, holding 200 gallons 
each, over each of the water-closets, to receive the water 
from the cisterns or well, for the use of the water-closets, 
must be made of 2 inch plank, milled, jointed, and matched, 
firmly' and securely put together, and fully fitted to receive 
the lead lining put in by the plumber. 

He must also construct the wood-work for the post office 
washing room in the cellar, and wood-work of the privies' 
building in the yard before mentioned. 

The mahogany stair-rail will be 2i by 4 inches, wrought 
to pattern in best manner. 

He must construct all the centres for the arches, trim- 
mers, &c. ; furnish, and put on, proper guards, and casings 
to the cut stone-work, to ensure it against damage while 
the work is going on, and be responsible for any damage, 
that may occur to it from neglect of such precaution; 
construct and put up all the necessary ventilating trunks; 
fully construct, and complete all the other carpenter and 
joiner's work on the building, and do all the jobbing, &c., 
required of the carpenter, and joiner, furnishing all the 
materials, and executing the whole work in a faithful, and 
workmanlike manner to the acceptance of the superin- 
tendent. 

PLASTERING, STUCCO-WORK. ETC. 

All the ceilings must be lathed, and plastered in three 
coats, and finished in stucco ; all the brick walls must be 
plastered with two coats, and, when required, divided off 
into ashlar, colored in imitation of granite, and left coarse- 
finished with the float in the best manner, so as to prevent 
defacement, and the condensation of moisture ; and, also, 
plaster the walls and ceiUngs of the privies in a proper 
manner, leaving the walls rough as above. All the rooms 
must have a moulding, in the angles at the ceiling, as rep- 
resented on the drawing No. 7. ., izedbyGo^ 
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All of the materials must be of the very best quality for Jobbinf. 
the purpose, and all the work, including the necessary 
jobbing, must be executed in the most workmanlike man- 
ner, to the acceptance of the superintendent. 

PAINTING AND GLAZING. 

All the glazing must be done with the best quality of ^»*^- 
crystal sheet window glass, well bedded back, puttied, 
and left clean, and perfect on the completion of the work. 

The number of lights, sizes, &c., as indicated on the 
drawings. 

All the exterior iron-work of the building must be painted Exterior iroa- 
four coats of best quality New Jersey zinc paint, sanded ^°'^' 
in two coats, except roof, and finished in imitation of 
granite. 

All the interior iron-work must have four coats of the imide iron-work, 
above zinc paint, finished in imitation of bronze, or other- 
wise, as may be directed, and have two coats of varnish. 

All the wood- work, except the floors and mahogany Gnmed work, 
work, usually painted in such buildmgs, must be painted 
three coats pure white lead, properly toned, and pure lin- 
seed oil, and grained in oil colors in imitation of woods, or 
marble, as may be directed by the superintendent. 

All the training must have two coats of best copal vamisiiing. 
varnish, and the mahogany- work, coats sufficient to give 
it proper body, and be polished in the best manner. 

All the floors must be oiled in the most thorough man- oiiinf ajd ▼« 
Rer, and, if thought necessary, varnished with one coat. "* ^"' 

The painter must " fresco," in the best manner, the ceil- Frewso, 
ings of the vestibules of the post office, custom-house and 
court rooms, and the ceilings, and so much of the walls of 
the custom-house, and court rooms, as may be required 
of him. He must paint the wood-work of the privies, and 
glaze the windows in a proper manner. 

PLUMBER S WORK. 

The reservoirs, over the water-closets, must be lined in Reservoi™, 
the most perfect manner, with best eight pound milled lead. 
If required, there must be, in a proper location, a forcing Force pump- 
pump, of best kind, and construction, for supplying the 
water-closet cisterns, &c., with water from the cisterns or 
well. 

The plumber must construct (with the exception of their waur-cioieti. 
carpenter's work,) four (4) water-closets, mentioned in the 
former part of the specifications, and as shown on the 
plans, with all their fixtures complete, including supply, 
soil, and waste pipes, bowls, traps, basins, and urine sinks, 
with their supply and waste pipes, &c.; and also the 
necessary cistern bowls, basins, pipes, &c., for the post 
office wash room in the cellar. C"r\r^n]p> 
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